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RAILROAD CONSTRUCTION : 
2.058 RAILROADS PROPOSED, 


626 RAILROADS BUILDING. 


BRIDGE CONSTRUCTION : 
2,000 BRIDGES PROPOSED. 
54 CONTRACTS TO BE LET. 
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MACLEOD’S LABOR SAVING SPECIALTIES 
Ohe BVCKEYE LIGHT 


Average Sales=1,000,O0O0OO0O Candlepower each year 
Adopted as THE STANDARD by all the 
LEADING RAILROADS AND CONTRACTORS 








It is Rapidly Displacing all Other Makes 


UC NAY PORTABE LIGHT FROM OIL 
UNAFFECTED BY WIND OR RAIN 


ROM uf 
| {G ; Has no Delicate Parts to Get out of Order Quickly 


ag SIZES FROM IS SIMPLE, STRONG AND EFFICIENT 
~~ 1000 ro 5000 Canore Power. 


Ghe BUCKEYE HEATER 


FOR HEAVY METAL HEATING 
OF EVERY DESCRIPTION such as 








Repairing Steel Cars 
Heating Bent Locomotive: Frames 
Melting Lead in Water Mains 


Booth & Flinn, Contractors, of Pittsburg, Melted out 


68 JOINTS IN 10 HOURS FROM 30-INCH PIPES 


The Lead and Labor Saved Paid for the Outfit on the Second Day 


Ohe BVCKEYE OIL PAINT 
and WHITEWASH MACHINES 


These machines are not to be classed 











with several so-called painting and 
whitewashing outfits on the market 
that put more on the floors than they 
do on the ceilings and walls @ @ 


THE BUCKEYE IS MADE 


Not How Cheap, But How Good 





Ohe 
BUCKEYE SAND BLASTS BUCKEYE OIL RIVET 
owes = = ARE COMING RAPIDLY INTO USE FORGES 


Cleaning Castings Soft Coal Forges are Out of Date 
Cleaning Paint from Bridges They Will Not Keep Pace Now With 


Cleaning Paint from Locos the Pneumatic Riveters 


This Forge Will Heat From 200 to 


Cleaning Paint and Rust from 0 Rivets oor Gar 


Steel Cars before Repainting 





Heat is Completely Under the Control 
AND MANY OTHER PURPOSES of the Operator 











SOLE MANUFACTURERS 


WALTER MACLEOD & CO. 
463 FRONT STREET, EAST COIINCCIINNA'T I, ORMIC, WW. S- ao. 


























Marcu 13, 1908. 





THE RAILROAD GAZETTE 


115 
, 


= 











ESTABLISHED IN APRIL, 1856. 


PUBLISHED EVERY FRIDAY 
AT 83 FULTON STREET, NEW YORK. 


$4.20 per Year to U. S. and Canada. 
$6.08 per Year to Foreign Countries. 


THE PURPOSES OF THIS SUPPLEMENT. 


Inclusion of every new line, extension or important im- 
provement proposed or building in the United States, Canada 
and Mexico. 

Correct corporate names of companies. 

Names and addresses of officers of the newer companies, 
including Chief Engineer. 

Complete list of companies incorporated within the past 
few months, with approximate date of incorporation and 
names and addresses of incorporators. 

Alphabetical arrangement of companies, with numerous 
cross references of subordinate lines, so that companies may 
be located without difficulty. ; 

Separation by paragraphs of different projects by the same 
company. 

Route by direction, length, terminals and important rail- 
road connections of all projects. 

Present state of surveys, financial aid, right of way, ete. 

Indications by asterisk (*) of projects for which. contracts 
have been let, and the present state of the work. 

Names and addresses of contractors, both general and 
special, so far as obtainable. 

The date (Mar. 14, 1902) following an item indicates that 
nothing has been heard since the last issue of the Supple- 
ment. Should nothing more be heard for another six months 
these items will be dropped from the list. 

Complete list of important railroad and highway bridges 
in the United States and Canada for which contracts are yet 
to be let. 


New Railroad and Bridge Work. 


In the accompanying pages will be found the tenth 
regular Supplement of the Railroad Gazette, compiled 
semi-annually from the spring of 1898 until last March, 
when it was decided to make it an annual report. This 
Supplement is a list of railroads proposed, incorporated 
ov building in Canada, Mexico and the United States 
(including Porto Rico, Hawaii and the Philippines). 
There are 2,058 definite projects reported, representing, 
in different stages of advancement, 1,684 companies. Of 
this number, 1,797 are the projects of 1,490 companies 
within the United States; 197, representing 142 com- 
panies, in Canada, and 64 projects by 52 companies, in 
Mexico. The following table gives a comparison of the 
number of projects and companies in the United States, 
as recorded in the last five supplements: 

United States.—— 





Projects. Companies 
Meprusey, 1900 cies de ceew es wiecssccle eee 1,030 
Diale: TOON. 6, oc 5. LD Sprache 4 dvate- sua) dees 1,500 1,090 
March, 1901 1,700 1,290 
October, 1901 1,689 1,088 
March, 1902 1,308 995 





The asterisk (*) is used to denote when contracts have 
been let, or when work has actually begun on new rail- 
roads, extensions and improvements. It is our policy to 
be as conservative as possible in marking projects, and 
unless definite news has been received that work has actu- 
ally begun, or that contracts have been let, the project 
is not starred. The number of lines, extensions, or im- 
provements actually building in Canada and Mexico at 
the present time is presumably greater than the estimate 
given, owing to the difficulty experienced in getting in- 
formation from such distant places. The projects marked 
with the date (March 14, 1902) indicate that nothing 
has been heard, either officially or through press reports, 
since the last Supplement was issued. These items are 
retained without change, exactly as they were reported 
in our previous Supplement. All of the lines completed 
during the past year have been omitted entirely, notice 
of their completion having been given in the regular 
weekly issues of the Railroad Gazette. 

The total number of projects under contract or build- 
ing is this year larger than has ever before been reported. 
Several of these roads which are starred, however, are 
practically completed, and are to be put in operation 
within a few weeks. The following is a comparative es- 
timate of the actual construction work as reported in 
progress in our Supplements from February, 1899, 
through the present issue: 


United 

States. Canada. Mexico. ‘Total. 
February, 1899 ........ 255 22 “ “3. ae 
Misven TOUO i.e. or. 295 33 19 347 
UN 3 TOO wv ovareoo-siany Oa 407 36 22 465 
March, 20068 | o.oo. cco soz 35 21 408 
October, 190) ..c..56.53 S62 37 15 404 
Maven, 1902) .002..5<.. 300 42 12 453 
Maren: £908) 3 5 coo 569 38 19 626 


In addition to the railroad projects already noted, we 
also give a very full list of bridges which are under con- 
sideration, for which contracts are, so far as we can 
learn, yet to be let. This list is intended to include the 
larger steel and stone structures, whether for railroads 
or not, and we have aimed to only record those of which 
there is some prospect of building. Bridges which are 
needed on new railroads, mentioned under railroads 
(building and proposed), are only included in this list 
where specific information was obtainable. As a rule. 
they are not mentioned. An idea of the extent of this 


work is found in the fact that there are more than 900 
entries, under about 600 cities and towns of 48 States 
and territories of the United States and the Canadian 
Provinces. This list includes between 2,000 and 2,500 
new projects. Proposed bridge work of which nothing 
has been heard since our last Supplement has been omit- 
ted from this issue. It is interesting to note that there 
are on the North American Continent more than 70 
bridges proposed, the cost of which will reach over $100,- 
000 each, every one of which appears ‘to have a good 
prospect of being built. There are about 15 structures, 
the cost of which will reach more than $1,000,000 each. 
The bulk of these bridges, however, will be found to be 
structures costing from $20,000 to perhaps $60,000 each. 

In cases where bids are wanted on any* work, we have 
endeavored to get the date on which bids will be re- 
ceived; also the name and address of the person who will 
receive the bids, or of the engineer in charge who may 
possibly be able to give information. Up to July 1, dates 
are already set for the awarding of 54 different bridge 
contracts. 


AND PROPOSED. 


RAILROADS BUILDING 


United States. 


ABBOTSFORD & NORTHEASTERN.—Extension from Ath- 
ens, Wis., northeast 25 miles to Merrill on the Chicago, 
Milwaukee & St. Paul. No immediate building. 

ACME, RED RIVER & NORTHERN.—Charter granted in 
Texas to build from Acme on the Fort Worth & Denver 
City north to the Red River, 8 miles. E. H. East, T. La 
Ilache, of Sherman, Texas, are interested. 

ADAMS COUNTY ELECTRIC TRANSIT (WASHINGTON). 
—New electric line in the State of Washington from 
Washtucna to Ritzville, and northwest to Odesso and Wil- 
bur, 90 miles. Rights of way secured, and_ surveys in 
progress. C. W. Davis, Chief Engineer, and P. R. Clark, 
Secretary, both of Ritzville, Wash. 

*ADENA (WHEELING & LAKE ERIE).—New line from 
Adena, Ohio, in Jefferson County, to St. Clairsville Junc- 
tion, in Belmont County, 12 miles. Stearns, Hoover & 
Co.. Columbus, Ohio, and T. E. Stringer, Portland Station, 
Ohio, Contractors. Grading nearly completed. 

AKRON BELT LINE & CONNECTING RY.—Incorporated in 
Ohio, for the purpose of building or leasing a line to con- 
nect Preston, in Wayne County, Ohio, with Youngstown, 
75 miles, passing through the counties of Wayne, Medina, 
Summit, Portage, Trumbull and Mahoning. L. C. Miller, 
Cc. D. Crouch, Francis Sieverling, of Akron, Ohio, are the 
incorporators. 

*AKRON, STERLING & NORTHERN.—New line incorporat- 
ed in Colorado, with a capital of $500,000, by G. W. 
Holdredge, of Omaha, Neb., General Manager of the Bur- 
lington & Missouri River in Nebraska, and others, from 
head of Aldez Bay, Alaska, through Dutch Valley to 
Thomas Pass. ‘Time for building extended by U. S. Senate 
on Jan. 24, 1903. 

*ALABAMA & MISSISSIPPI.—Extension from Leakesville 
to Ellisville, Miss., 75 miles. Building. U. Wright, Ch. 
Eng. 

ALABAMA & TENNESSEE.—New line incorporated in Ala- 
bama to build from Gadsden, through Cullman, Morgan and 
Lawrence Counties to a point near Florence on the Tennessee 
River. The Elliott-Chapman Coal & Iron Co. has pur- 
chased a large tract of coal lands in Blount County which 
will be reached by this line. E. R. Chapman, W. C. Van 
Antwerp, C. M. Bramley and S. W. Cushman, of New York, 
are interested. 

ALABAMA & TENNESSEE RIVER.—Franchise granted to 
J. L. Bell for this projected line from Florence, Ala., to 
Clifton, Tenn., 65 miles. Work to begin soon. 

*ALABAMA & TOMBIGBEE.—New line from Fulton, Ala., 
east 10 miles toward the Alabama River. Completed to 
point two miles beyond Nettleboro, 10 miles. Work being 
done by the company and paid for as it progresses, with- 
out securities; 35-lb. rails. Geo. R. Hannon, Fulton, Ala., 
General Manager and Purchasing Agent. (Mar. 14, 1902.) 

*ALABAMA GREAT SOUTHERN.—Laying of a second track 
between Birmingham and Irondale, Ala., six miles. Work 
in progress. 

ALABAMA ROADS.—The Pierson Lumber Co. at Andalusia, 
Ala., is building 20 miles of logging road. The route has 
not yet been entirely decided; will be built within a year 
from’ date. R. M. Pierson, Andalusia, Ala., is General 
Manager. ’ 

——New railroad, five miles long, to connect with new 
coal mine of the Birmingham & Montevallo Coal Co., at 
Lacy, near Gurnee, Ala. Projected. (Mar. 14, 1902.) 

—_—New road, six miles, to connect the Louisville & 
Nashville with timber lands of the Clear Creek Lumber 
Co. of Birmingham. W. G. Robinson, Birmingham, Ala., 
President. Projected. (Mar. 14, 1902.) ’ 

—_——New line in the vicinity of Selma, Ala., running in 
a northerly direction, with a view of reaching valuable 
coal fields in Tuscaloosa and adjoining counties. F. F. 
Whittekin is making examination of the proposed route. 
(Mar. 14, 1902.) 

—New line from Steel’s, Ala., to the ore fields of the 
Elliott Car & Machine Co., in St. Clair County. Surveys. 
Extension is also contemplated to the company’s coal 
fields in Blount County, and to a junction with the Louis- 
ville & Nashville, Village Springs. The address of the 
Elliott Co. is Gadsden, Ala. (Mar. 14, 1902.) 

——*Contract reported let for a short railroad from 
Adger, Ala., to new coal mines owned by the Alabama Wire 
& Steel Co. The road connects the Birmingham Mineral 
with the Alabama Great Southern. 

———Lumber road from Jackson Lumber Co.’s holdings, 
Covington County, Ala., to Opp, in the same county. Pro- 
jected. 





*New line 18 miles long from Bridgeport, Ala., up 
Doran’s Cove to the Needmore coal mines in Jackson 
County. McCall & Co., Contractors. 

——*Line from Flat Creek via Alabama River to Green- 
ville, Ala., 45 miles. Completed for 15 miles. J. J. King, 
Selma, Ala., Contractor. 

ALASKA CENTRAL.—New projected line to build from Re- 
surrection Bay, Alaska, north to Lake Kenai; thence 
around the lake to Quartz Creek and through Cariboo Pass, 
Nenana Pass, and down the Nenana River, eventually 
reaching Rampart City, a total of about 500-miles. The 
greatest altitude encountered is in the Cariboo Pass and 
is 2,600 ft., which is reached on either side by a gradual 
ascent. Geo. W. Dickinson is President and General Man- 
ager. C. H. Anderson, Seattle, Wash., Ch. Eng. About 
85 miles out of Resurrection Bay have been located. 

ALASKA, COPPER RIVER & YUKON.—Incorporated Jan- 
uary, 1902, in Washington, to build a railroad from Prince 
William’s Sound, Alaska, to a point on the Yukon, near 
Eagle. E. D. Bannister and A. B. Iles are incorporators. 
(Mar. 14, 1902.) 

ALASKAN ROADS.—Extension in Alaska from Skagway to 
Summit, 20 miles, projected by the White Pass & Yukon. 

——Extension from Nome to Anvil Creek, 7 miles, by 
Wild Goose Mining Co. Projected. 

ALASKAN SOUTHERN.—New line from_ Burrow’s_ Bay, 
Alaska, to Laketon, B. C., 250 miles. The head office is 
at Danville, Ill., and the incorporators are J. W. Daly, 
Ketchikan, Alaska; W. D. Ford, Galena, Kan.: W. I. Cook, 
rent "a and others. Chartered Feb. 5, 1902. (Mar. 








ALBANY & HUDSON ELECTRIC.—Double track from Rens- 
selaer to Kinderhook, N. Y., 17 miles. Projected. 


ALBANY & NORTHERN.—Extension 35 miles long, from the 
present terminus at Cordele, Ga., to Hawkinsville. Pros- 
| emg! ee an road is at present in opera- 

on between Cordele an bany, Ga., 35 PS. I A 
12 1305) J 5 miles. (Mar 

ALBERENE.—New line from Alberene, Va., to Charlottes- 
ville, 13 miles. Surveyed, but nothing done yet. R. RB. 
Shaw, Alberene, Va., interested. , 

ALBION & SOUTHEASTERN.—Incorporated in California 
pot yee ro oogor a —: Cal., to Booneville, 35 

, following e course of the Albion River. Capital 
stock, $1,000,000. Directors: Miles Standish, P. S. Taller, 
and others. 

*ALCOLU.—New line, 40° miles long, from Alcolu, Clarendon 
County, S. C., to Sardinia, and thence to some point on 
Lynch’s River, in Florence County. About 20 miles of this 
proposed route are already in operation by D. W. Alder- 
man & Sons, Alcolu. The road is designed to haul lum- 
hed _— peg ge are Robert J. and David W. 

rman an av . Shaw, of q i 
14.1902) of Alcolu. Building. (Mar. 

ALLEGHENY & WESTERN CONNECTING.—New line in 
Pennsylvania, from a point on the Western Pennsylvania 
= be age bag — — Pittsburgh & Western 

nia, Pa., miles. . E. Fohl, -itts 
Pe te Peosiins: ohl, of Pittsburgh, 

ALPENA & WEST MICHIGAN.—Projected line between Al 
pena and Charlevoix, Mich., 120 miles. R. R. Metheany, 
Grand Rapids, Mich., is interested. ; 


ALPENA, GAYLORD & WESTERN.—Proposed line in Michi- 

ag Peon on — tg noon to Gaylord, 63 miles. 
e new route have been approved, as y 
no work has been done. Ene aan 

AMSBRY-ALLEGHENY.-—-New line between Amsbry. on the 
Cresson & Coalport, and Allegheny township, seven miles. 
The names of parties interested are not known. 

ANNAPOLIS. BALTIMORE & BAYSIDE (Blectric).—New 
line through Anne Arundel County, Md.. between the points 
named, making connection with the United Railways of 
Baltimore. Incorporated February, 1902, by J. F. Will- 
iams, W. R. Townsend, and others. (Mar. 14, 1902.) 

ANTHONY, MEDICINE VALLEY & WESTERN.—New line 
projected from Anthony, Kan., west via Medicine Lodge. 
Lake City, Belvidere, Buclin and Montezuma to Trinidad. 
Colo., 350 miles. C. Q. Chandler, Medicine Lodge, Kan.. 
is said to be interested. 

*APALACHIA & CLEVELAND.—New line in Tennessee from 
Apalachia to Cleveland, 35 miles. Graded to Gohans Cove. 
three miles. W. H. Petty. foreman for Cherokee Land (o.. 
4 the Contractor. J. E. McCoy, Apalachia, N. C., is Gen’l 


Extension north to Jellico Plains, 10 miles. Pro- 





jected. 

*ARIZONA & COLORADO.—Branch from Cochise to Naco. 
Ariz. R. R. Coleman. of Prescott, Ariz., Contractor. This 
company is a part of the Cananea, Yaqui River & Pacific. 
G. H. Pillsbury, Edgar Buehring and W. C. Green, of Los 
Angeles, are interested. 

ARIZONA ROADS.—The New England Copper Co. will build 
a railroad above Cliftcn to connect its mines with the 
Arizona & Southwestern. 

ARKANSAS & CHOCTAW (ST. LOUIS & SAN FRAN 
CISCO).—Extension between Hope, Ark., and Ardmore, 
Ind. T., completed from Ashdown, Ark:, to Soper, 99 miles, 
and further sections will be placed in operation as rap 
idly as conditions will warrant. The proposed extension 
totals about 225 miles. 

ARKANSAS & LOUISIANA (MISSOURI PACIFIC).—An 
amendment has been made to this company’s charter pro 
viding for an extension 25 miles long from the present ter 
minus at Hope, Ark., to Stamns. Work will not be begun 
for some time. Russell Harding is General Manager. 

ARKANSAS & NORTHERN.—New line from Pocahontas, via 
Black Rock, to Newnort, 75 miles. Survevs in progress. 
The work will include one steel bridge and two medium 
sized trestles. J. H. Myers, Black Rock, Ark.. is President 

ARKANSAS COAL AND MINERAL.—New line in Tennessee 
from Dver through the coal districts of Huntington, 50 
miles. E. T. McConnell and J. J. Goldsby. of Huntington, 
Tenn., are the principal stockholders. 

ARKANSAS, MISSOURI & KANSAS.—New line from Mem 
vhis, Tenn., through Joplin. Mo., and west to Chanute. 
Kan. Surveys completed and contracts to be let soon. 
Incorporated July, 1901. W. D. Spooner, of Boston, is 
Chief Engineer. 

ARKANSAS NORTHEASTERN.—Charter granted to this 
company to build from a point near Piggott, Ark., Clay 
County, to a point on the St. Francis River. nine miles. 
The Directors are: J. M. Meyers, H. W. Moore, F. G. Tay 
lor, of Jonesboro, Ark., and others. ; 

*ARKANSAS. RED RIVER & PARIS.—New line in Arkan 
sas, 72 miles long. Eight miles have heen graded and 
right of way for 32 miles secured. W. A. Carroll, of 
Mena, Ark., may be addressed. 

ARKANSAS ROADS.—FExtension of the Wisconsin & Arkan 
sas Lumber Co.’s railroad, now building. 15 miles toward 
Princeton, Ark., and continued later on to a junction-with 
the Eagle Mill, the northern terminus of which is at pres 
ent eight miles below Princeton. Likely to build. (Mar. 
14, 1902. 

*ARKANSAS SOUTHWESTERN.—Branch 10 miles long 
from Mill Creek Junction. Ark. Building. J. J. Kress, of 
Smithton, Ark., is General Manager. j 

*ARKANSAS, SPRINGFIELD & NORTHWEST.—New line 
between Jefferson City. Mo., and Springfield. 161 miles. 
Building will begin at an early date. The Federal Con 
struction Co.. Kansas City. Mo. are the contractors. H. 
C. Solomon. Kansas City. President. 

ARKANSAS TRACTION.—Incornorated to build an electric 
line from Harrison, Ark.. to Keener, Lead Hill and other 
points in Marion County. 30 miles. Thomas Heim 1s 
President. and R. M. Fellows, Secretary, both of Har- 
rison, Ark. 

ARKANSAS VALLEY & WESTERN.—Chartered fr Okla- 
homa,. January. 1902, to build a road from a point near 
Sanulpa, Ind. T., by way of Pawnee and Perry to Enid. 
Okla. T., a total of about 150 miles, with chief place of 
business at Perry. Names of incorporators not stated 
(Mar. 14, 1902.) 

ARKANSAS WESTERN.— Extension from Waldron, Ark. 
to Hot Springs. 82 miles. Surveys made. . C. Godman, 
Fort Smith, Ark., is President and General Manager. 

ARLINGTON & PACIFIC COAST.—New line in Oregon from 
Arlington south to Fossil, 60 miles, and eventually across 
the Cascade range to Florence, in Lane County. J. P. 
Finley and J. E. Simmons, of Portland, Ore., interested. 

AROOSTOOK VALLEY (Electric).—Petition filed with R. 
R. Commission for the approval of a line running through 
Presque Isle, Mapleton and Washburn, Me., 12 miles. 

*ASHEVILLE & RUTHERFORDTON.—New line from Ashe- 
ville, N. C., to Rutherfordton, 40 miles. Surveys complet- 
ed, and contract let to Geo. T. Cauls, of New York. 

*ASHLAND & WOOSTER.—New line between Ashland and 
Savannah, Ohio, seven miles. W. E. Burk, Akron, Ohio, 
contractor. H. B. Camp, Akron, Ohio, is President. 

Extension from Savannah to New London, 10 
miles, surveyed. Contracts to be let soon. 

ASHVILLE & WEAVERVILLE.—Proposed electric road 
between Weaverville, N. C., and Burnside, 18 miles dis- 
tant. The company is prepared to issue bonds to the 
onto y of $160,000, to be applied to the work. (Mar. 14, 
1902. 





*ATCHISON, TOPEKA & SANTA FE.—Track laying be- 
gun on Paul’s Valley extension from Chickasha south to 
Lindsay, Ind. T., 40 miles. See Chicago, Rock Island & 
Pacific. (See =e on next page.) 

*Contract let to L. J. Smith, of Galveston, Texas. 
to build the 20-mile extension from present terminus of 
the Gulf, Beaumont & Kansas City Division at San Au- 
gustine, Texas, to Center. 

«—-Extension of the Cushing Branch of the Oklahoma 
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CLASSIFIED INDEX TO ADVERTISEMENTS. 


AIR COMP “= mg m4 
Rand Drill Co., New York, N. Yy. 


BALLAST CARS 
Goodwin Car Co., 
Roger Ballast Car Co., 


BALLAST UNLOADERS 
Goodwin Car Co., New York, N. Y. 
Roger Ballast Car Co., Chicago, Hl. 


New York, N. Y. 
Chicago, Il. 


BRIDGES 
American Bridge Co., New York, N. 
Chicago Bridge & Iron Co., Chicago, Il. 


BOOKS 
D. Van Nostrand Co., New York, N. Y. 
Railroad Gazette, New York, N. Y. 


BRIDGE TIMBER 
G. S. Baxter & Co., New York, N. Y. 


BRIDGES, ROLLING LIFT 
Scherzer Rolling Lift Bridge Co., Chicago, Il. 
BUMPING POSTS 
McCord & Co., Chicago, II. 
CARS, SECOND HAND 
(See Second Hand Equipment.) 
CATTLE GUARDS 
American Bridge Co., New York, N. Y. 
Fairbanks, Morse & Co., Chicago, III. 
National Surface Guard Co., Chicago, III. 


Railroad Supply Co., Chicago, Tl. 
CRANES 

Alliance Machine Co., Alliance, Ohio. 
CONCRETE AND MORTAR MIXER 


Contractors Supply Co., Chicago, Il. 


CONTRACTORS 
Cook Well Co, St. 
MacArthur Bros. Co., 
Drake & Stratton Co., 


Louis, Mo. 
Chicago. Tl. 
New York. 


CONTRACTORS LIGHT 
Walter Macleod & Co., Cincinnati, Ohio. 
Wells Light Mfg. Co., New York, N. Y. 


CORRUGATED BARS 
St. Louis Expanded Metal Fireproofing Co., St. 
Louis, Mo. 


CULVERT PIPE 
Blackmer & Post Pipe Co., St. 
DRILLS . 
Rand Drill Co., 


DUMP CARS 
Goodwin Car Co., New York, N. Y. 
Kilbourne & Jacobs Mfg. Co., Columbus, O. 
Roger Ballast Car Co., Chicago, Ill. 


DYNAMITE 
Arthur Kirk & Son Co., Pittsburgh, Pa. 


ENGINES, GAS AND GASOLINE 


Louis, Mo. 


New York, N. Y. 


Fairbanks, Morse & Co., Chicago, III. 
FENCE 

International Fence & Fireproofing Co., Co- 

lumbus, 

FENCE POST 

Climax Fence Post Co., Chicago, III. 
FROGS AND SWITCHES 

Alabama Frog & Switch Co., Anniston, Ala. 


Cleveland Frog & Crossing Co., 
GRAPHITE 

Jos. Dixon Crucible Co., 

Detroit Graphite Mfg. Co., 
HAND CARS 

Fairbanks, Morse & Co., 
HOISTING ENGINES 

American Hoist & Derrick Co., 


Jersey City, N. J. 
Detroit, Mich. 


Chicago, Ill. 


Cleveland, O. 


St. Paul, a 


INSPECTION CARS 
Fairbanks, Morse & Co., 
JACKS 
Duff Mfg. Co., Allegheny, Pa. 
Fairbanks, Morse & Co., Chicago, Ill. 


LOCOMOTIVES (SECOND HAND) 
(See Second Hand Equipment.) 


LUMBER 
G. S. Baxter & Co., New York, N. Y. 


METAL STRUCTURES : 
Chicago Bridge & Iron Co., Chicago, Ill. 


MOTORS AND DYNAMOS _. 
Stanley Electric & Mfg. Co., Pittsfield, Mass. 


PAINT : 
Jos. Dixon Crucible Co., Jersey City, N. J. 
National Fireproof Paint Co., Chicago, Ill. 
Protectus Co., Philadelphia, Pa. __ 

Maire Paint Co., Minneapolis, Minn. 

PIPE 2 ; 
Blackmer & Post Pipe Co., St. Louis, Mo. 

PNEUMATIC TOOLS ; 

Railway Appliance Co., Chicago, Ill. 

PUMPS 
Cook Well Co., St. Louis, Mo. 

Fairbanks, Morse & Co., Chicago, III. 


RAIL JOINTS 
Atlas Ry. Supply Co., Chicago, III. 
Railway Appliance Co., Chicago, IIl. 
Continuous Rail Joint Co., Newark, N. "fe 
Weber Ry. Joint Mfg. Co., New York, N. Y. 


Chicago, Ill. 


Independent Railroad Supply Co., Chicago, Ll. 


Safety Rail Joint Co., Rumford, Me. 


RAILS (RENEWED) 
American McKenna Process Co., Chicago; III. 


SAFETY TREAD 


SECOND HAND EQUIPMENT 
Block-Pollak Iron Co., Chicago, Ill. 
FitzHugh & Co., Chicago, Ill. 

F. M. Hicks, Chicago, Ill. 
F. M. Pease, Chicago, Ill. 
Willis Shaw, Chicago, Il. 
Benjamin Watson, New York, N. Y. 


SHOVELS : 

Avery Stamping Co., Cleveland, Ohio. 
STAND PIPES 

Fairbanks, Morse & Co., Chicago, IIl. 


STEAM SHOVELS 
Vulcan Iron Works Co., Toledo, Ohio. 


STEEL ROLLING SHUTTERS 
=" Steel Rolling Shutter Co., Columbus, 
io 


TIE. PLATES 
Railroad Supply Co., Chicago, Ill. 
Independent Railroad Supply Co., Chicago, III. 


E. M. Smith Tie Plate Co., Chicago, Il. 
TIES 

G. S. Baxter & Co., New York, N. Y. 
TIMBER 


G. S. Baxter & Co., New York, N. Y. 
TRACK TOOLS 
Fairbanks, Morse & Co., Chiacgo, Il. 


TRANSFER TABLES 

Geo. P. Nichols & Bro., Chicago, Il. 
WATER COLUMNS 

American Valve & Meter Co., Cincinnati, O. 
WATER TOWERS 

Chicago Bridge & Iron Co., 
WATER PURIFIER 

New York Continental Jewell Filtration Co. 


Chicago, Il. 











peremen stone Cushing, Okla. T., to Avery, seven miles. 
Projected. 

New line between Port Richmond, Cal., and Oak- 
land, where new terminals are to be established. The 
route follows the old California & Nevada right of way. 
Surveys reported. 

-*Spur eight miles long to reach the Hebron coal 
mines in New Mexico. Work in progress. 

—Relaying of the Albuquerque, Arizona and South- 
ern California Divisions, with 85-lb. rails. Projected. 

-——*Eastern Oklahoma Building from Newkirk, Okla. 
T., to Pawnee, 45 miles. Buil 
—¥*Pxtension from Belen —. Winlard, N. 
miles. Contract let. 

—Charter secured in Oklahoma, Aug. 27, for 14 sep- 
arate lines of railroad, with a total length of 815 miles, 
as follows: 

No. 1. From Guthrie east to the west line of the Creek 
Nation. (Mar. 14, 1902. 

No. 2. From Bills, on the Ponca Reservation via Paw- 
nee to the north line of the Creek Nation, near the con- 


Mex., 75 
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fluence of the Cimarron and Arkansas Rivers. (Mar. 14, 
1902.) 

No. 3. From a point on line No. 1 in Payne County 
northeast via Stillwater, Pawnee and Pawhuska to a con- 
nection with the Santa Fe at Bartlesville, Ind. T. (Mar. 
14, 1902.) 

No. 4. From a point on line No. 3 in Pawnee County. 
near Ralston, north to the Kansas State line; length, 40 
miles. (Mar. 14, 1902.) 

No. 5. From Ponca City northeast to Elgin, Kan. 
(Mar. 14, 1902.) 

No. 6. Beginning at a point on line No. 4, north of 
Raiston. northwest to a junction with the Santa Fe near 


White Eagle. (Mar. 14, 1902.) 

No. 7. Beginning at a point on line No. 5, near the Ar- 
kansas River in the Kaw ve re northwest to the 
Kansas State line. (Mar. 14, 1902.) 
line No. 3 at Pawnee. 


No. 8. From pane north to 
Ofer. 14, 1902. 
No. 9. From tne terminus of line No. 1 east into the 


Lambert Hoisting Engine Co., Newark, N. 





Universal Safety Tread Co., New York, N. Y. 


Chicago, IIl. 








te Owasso. (Mar. 
No. 10. From Pawnee south to the Canadian River. 

northeast of Paul’s Valley; thence southwest to the Choc- 

taw Railroad, near Dougherty. (Mar. » 1S 
No. 11. From Cushing southeast to line No. “10 near 

Shawnee. (Mar. 14, 1902. 

No. 12. From line No. 10 near the crossing of the Can- 

+902.) River southwest to Paul’s Valley. (Mar. 14, 
No. 13. From line No. 10 in the valley of Little River 

Sone Santa Fe, between Noble and Walker. (Mar. 14, 
No. 14. From Guthrie north to the branch line of the 

Santa Fe near Alva. Mar. ,» 1902.) 

Cut-off across New Mexico, by means of which di- 

rect communication will be established between Panhan- 

re ‘pony and Albuquerque, N. Mex. Projected. (Mar. 

ATLANTA & MARIETTA ELECTRIC.—Organized in Georgia 
to build from Atlanta northwest to Marietta, 20 miles. P. 
DID. McCarley, Atlanta, Ga.; J. L. Anderson, Marietta, and 
others, are interested. 

ATLANTA & SAVANNAH.—BExtension from Atlanta to the 
Alabama line, 60 miles, was voted at a recent meeting of 
the directors. J. L. Dickey and W. L. Peel, of Atlanta, 
Ga., are interested. 

ATLANTA, KNOXVILLE & NORTHERN.—Extension in 
Georgia from Marietta to Atlanta, approximately 20 miles, 
to be funded by part of the proceeds from a recent bond 
issue. Projected. 

ATLANTA-TALLULAH FALLS (Electric).—Franchise for 
an electric road between the points named in Georgia, 100 
miles, secured by G. F. and F. M. Scofield, bankers, of 
Atlanta, Ga., and road will be built soon. 

ATLANTIC & BIRMINGHAM.—Extension through the coun- 
ties of Coweta, Fayette, Campbell and Fulton, to Atlanta, 
Ga., 75 miles. Authorized. 

——*New line between Cordele.and Montezuma ready 

Montezuma to B soni 
en- 


Cherokee Nation to the Santa Fe near 
1902.) 





for track laying. Proposed line from 
mingham, Ala., 235 miles, entirely surveyed. W. A. 
nedy, Waycross, Ga., is interested. 

*ATLANTIC & WESTERN.—New line in North Carolina 
from Goldsboro to Sanford, 80 miles, and eventually to 
Concord or Salisbury. Work in progress. W. J. Edwards, 
Sanford, N. C., President. 

ATLANTIC CITY & SUBURBAN TRACTION.—Incorporated 
in New Jersey, to build a system of electric lines in the 
vicinity of Atlantic City, 15 miles; through Pleasantville. 
Absecon, and other points. Edward R. Sponster, of Har 
risburg, is President. 

ATLANTIC COAST LINE.—New line between Punta Gorda 
and Fort Myers, Fla., 25 miles. Surveys in progress. 

Extension from Chester, Va., will be opened for 
traffic about April 1, 1903. 

ATLANTIC, GRANT & VILLISCA (Electric).—New electric 
line along the public highway between the points named in 
Iowa, 36 miles, — two steel bridges. one 25 ft. and 
the other 48 ft. long. E. C. Pinkney, Atlantic, Iowa, is 
President. 

ATLANTIC, VALDOSTA & WESTERN.—FExtension from 
Valdosta to the Chattahoochee River, by way of Morven 
and Moultrie, northwest to Albany, Ga., 75 miles. Two 
preliminary surveys made, and it is proposed to let con- 
tracts for grading, track laying, etc.. soon. There is some 
heavy ex to be encountered, with maximum curves of 
4°. “A 1,200-ft. span bridge over the Flint River will be 
Roig (March 14, 1902.) 

*AUBURN & SYRACUSE (Electric).—New line from Au- 
burn to Syracuse, 26 miles. Seventeen miles between 
Syracuse and Skaneateles now building. Contract for 
power house equipment let to Westinghouse Electric & 
Mfg. Co. H. S. Holden, Wm. Nottingham, of Syracuse, 
and G. B. Longstreet, of ‘Auburn, are interested. 

AUBURN INTERURBAN (Electric). 
ecuse to Marcellus, N. Y., 10 miles. Projected. 

AUBURN, MECHANIC FALLS & NORWAY (Electric).— 
New electric line 24 miles long between the points named, 
passing through Minot, Poland and Oxford. Articles of 
incorporation filed. 

AUGUSTA & OAKLAND (Electric).—New electric line in 
Maine from Augusta to Belgrade Lake and Oakland, 19 
miles. Projected. 

AUGUSTA & COLUMBIA.—New line projected from Aiken 
northeast to Columbia, S. C. J. U. Jackson, Augusta, Ga., 
is President. 

AUGUSTA & WATERVILLE (Electric).—New electric line 
in Maine from Augusta to Waterville by way of Winslow, 
20 miles. Projected. 

*AURORA, ELGIN & CHICAGO (Electric).—New line from 
Chicago to Wheaton, Aurora and Batavia. Ill., 45 miles, 
and from Wheaton, 16 — northwest to Elgin. Both lines 
practically completed. L. F. Wolf is President. 

AUSTIN & LOCKHART.—New line in Texas from Austin to 
Lockhart, 35 miles. chartered. The incorporators are T. 
H. Davis, O. L. Bailey, David A. McFall, of Austin. 

AUTAUGA.—New line from Autaugaville, Ala., to a point 
near Booth Station on the Mobile & Ohio, eight miles. 
The company was chartered by the Secretary of State of 
Alabama, July, 1902. S. M. Dinkins, of Montgomery, is 
President, and M. M. Smith, of Autaugaville, Vice-Presi- 
dent. 

AVA NORTHERN.—New line in Missouri between Cedar 
Gap and Ava, 14 miles. Surveys completed for six miles 
and the remaining surveying work will be finished soon. 
Maximum grade, 2% per cent., with very little heavy 








no bridges and few trestles. 
(Mar. 


work, 
ing can be begun by March 1. 


B 


*BAGDAD MINING & MILLING CO.—New line from Lud- 
low, San Bernardino County, Cal., to the Bagdad Mines. 
Building by the Bagdad Mining & Milling Co., for the pur- 
pose of transporting ore from the mines. ‘Ten miles. 

BAKER CITY RAPID TRANSIT (OREGON).—Organized in 
Oregon to build a system of street car lines, connecting 
with all the mines surrounding Baker City, and a line for 
freight only to a point on the Snake River, 84 miles east 
of Baker City. Work will begin shortly. Letson Balliet 
is President, and C. L. Palmer, Vice-President, both of 
Baker City, Ore 

BALD MOUNTAIN. —Spur four miles long in Colorado from 
the Denver & Rio Grande to a point where coal can be 
handled from the mines in <a” County — by the 
incorporators. Projected. F. Redding and E. L. Red- 
ding, of Denver, Colo., are hh 

BALLSTON TERMINAL ELECTRIC.—A prospectus has 
been issued showing plans of extensions to Saratoga, 
Corinth, Hadley, Galway, Amsterdam, Johnstown, Glovers- 
ville and other towns in New York. (Mar. 14, 1902.) 

BALSAM LAKE & WESTERN.—New line in Wisconsin pro 
jected from Balsam Lake to St. Croix Falls, 12 miles. The 
incorporators are W. H. Hooper, Alonzo Tuttle and others 
of Balsam Lake. 

BALTIMORE & BEL AIR (Electric).—Incorporated in Mary- 
land geen oid 1903, to build between Baltimore and Bel 
Air, 20 miles. S. A. Williams, J. D. Worthington, Harold 
Walsh and J. A. Shreiber are interested. 

BALTIMORE & CHESTERTOWN (Electric).—Incorporated 
in Maryland, August, 1902, to build from Chestertown west 
to Rock Hall and Tolchester Beach, 18 miles. Henry R. 
Fothergill, of Wilmington, is interested. 

BALTIMORE & FREDERICK.—New electric road 45 miles 
long from the western suburbs of Baltimore, to Frederick. 
Md. Incorporated January, 1902. F. H. Calloway. of 
Baltimore, is interested. Work to begin about April 1. 


It is vast that grad 
14, 1902.) 


*BALTIMORE & OHIO.—Branch from Cumberland Valley, W. 
Va., to Harpers Ferry, 22 miles. F. H. Clements & Co., 32 
South Broad street, Philadelphia, and Bennett & Talbott 
Greensburg, Pa., have the contract for the work now being 
done between Cherry Run and Cumberland Valley. 10 
miles, and between Patterson Creek and Pinto, W. Va.. 
seven miles. 
*Extension from Niles to Newton Falls, Ohio, 10 
miles. Contract let to Ff. H. Clements & Co., Philadelphia. 
Work to begin at once. 

— *Tunnel 2.000 ft. long on 
Wheeling Division near Flushing, Ohio. 
Cut-off from Wheeling, W. Va.. 
County to -Fayette County coke region. 

—-—New yards at Connellsville, Da., 
3,309 cars. Bids asked. 

——*Second track between New 
Hazleton, 14 miles. Building. 

——Classification yards, with a capacity of 600 cars, au 
thorized at Demmler, Pa. 

*Improvement of grades and alignment from Fred 
erick Junction, Md., east to Watersvillke or Woodbine, 2 
miles. Under contract, entire line, to 


F. H. Clement & 
Co., of Philadelphia. 





Cleveland, Lorain & 
Contract let. 
through Greene 

Surveys completed. 
to accommodate 





Castle Junction and 





Graded, and practically completed. 

Five-mile extension of the Tylerdale Belt Line from 

its present terminus at Tylerdale, Pa., to McConnells mills. 

Two routes surveyed. Projected. 

Cut-off from Smith’s Ferry, Pa., to run west about 

60 miles to Canton, Ohio, to reduce the distance between 

Pittsburgh and Chicago. Surveys reported. 

Surveys reported in West Virginia from a_ point 
near Martinsburg to limestone deposits in Berkeley County. 

BALTIMORE, PITTSBURGH & WESTERN.—New line (0 
run northwest from Baltimore to a point on the Maryland- 
Pennsylvania State line between Piney Creek and Fim- 
mittsburg, about 50 miles from Baltimore. Also soutii- 
erly from Baltimore to some point on Chesapeake Bay. The 
incorporators are E. Stanley Gary and W. C. Robinson, of 
Baltimore, and others. Incorporation asked sce 1902 

*BARBERTON, AKRON & EASTERN (Electric).—New elec. 
tric line between the towns named in Ohio, 22 miles. John 
Cc. Carland, Toledo, Ohio, Contractor. Fourteen miles of 
grading completed. M. M. Pope, Columbus, 

BARCLAY.—See Susquehanna & New York. 
BARTOW & PLANT CITY.—Surveys made for a new rail- 
road in Florida from Plant City, on the north, to Bartow 
and Fort Meade, by way of important phosphate mines in 
Polk County. President, ene A. Boswell; General 
Manager, Edward C. Stuart. 

BATH-CENTER VALLEY (PENNSYLVANIA).—New trolley 
line betwéen Bath and Center Valley, Pa., 20 miles. [’rv- 
jected. 

BATON ROUGE, OPELOUSAS & bigeye <n — Projected line 
in Louisiana from Baton Rouge to Opelousas, 55 miles. 
Mayor Wm. Welch, of Alexandria, La., is interested. 

BATTENKILL.—Incorporated at Greenwich, N. to build 
from Greenwich to Schuylerville, seven miles. H. C. Gray. 
I. C. Blandy and others, of Greenwich, are interested. 

BATTLE CREEK & MARSHALL.—New electric line from 
Battle Creek to Marshall, Mich., about 12 miles. Incor- 
porated November, 1901. (Mar. 14, 1902.) 

BEACON MOUNTAIN.—Authority granted by the New York 

~ Railroad Commission to build a road four miles long frei 
the terminus of the inclined road on Beacon Mountaii 











is interested. 
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Was awarded the Highest Medal for Rail 
| | Splices at the Paris Exposition, 1900 








Nearly one million of these joints are now in use. Low joints are impossible 
and there can be no spreading of rails when these joints are used. 


Track Labor saved by the use of The Q & C-Bonzano Rail Joint will pay for 


the renewal of rails and joints. 

In use on the Pennsylvania, Baltimore & Ohio, Southern Pacific, Chicago & Alton, Wisconsin Central, 
Michigan Central, Etc. 

A few of the devices made for track and engineering work are 


THE Q & C RAIL DRILLS Q& C PORTABLE RAIL SAWING MACHINES Q & C RAIL BENDER 
are self feeding, and have over and Furnish the most convenient and Will bend too Ib. rail into position 
under rail clamps, easily removed economical means for cutting rails without drawing spikes; strongest 
and replaced. in track work. Bender on the market; one man 


can operate. 


The R. A. Bumping Post, Fewings Car and Engine Replacer, Q & C Friction Track Jack, Wrecking Frogs, and Q & C 
Pneumatic Tools,---Drills, Hammers, Riveters, Hoists, Etc. 


SEND FOR CATALOGS ON THESE AND OTHER TRACK DEVICES 


RAILWAY APPLIANCES COMPANY 


(Consolidated with The Q & C Company) 
GENERAL OFFICES: NEW YORK OFFICES: 


Old Colony Building, CHICAGO : I14-l18 Liberty Street 














118 
near Matteawan, N. Y., around the mountain, for pleasure 
traffic. 

*BEAUMONT, PORT NECHES & PORT ARTHUR (Elec- 
tric).-New electric line in Texas between the points 


named, 20 miles. Grading completed. S. M. Scott, of 
Beaumont, is interested. 

*BEAUMONT, SOUR LAKE & HOUSTON (Electric).—Pro- 
jected electric line between the points named in ‘Texas, 80 
miles. Contract for first nine miles from Beaumont to 
Sour Lake, let to Kelly Bros., St. Louis. Edward Ken- 
nedy, Houston, Texas, may be addressed. 

*BEAVER VALLEY.—New line from Vanport to West 
Lridgewater, Pa., three miles graded. W. A. Clugston, 
“48% Fourth avenue, Pittsburgh, Pa., is Chief Engineer. 

BEDFORD & WESTERN.—Chartered October, 1902, to buiid 
from a point near Mt. Dallas, Bedford County, Pa., to Gei- 
gers, Somerset County, Pa., 50 miles. Geo. H. Stein, of 
Philadelphia, is President. 

BELINGTON & BEAVER CREEK.—New line from Beling- 
ton, W. Va., to Staunton, Va., 120 miles. Incorporated 
Nov. 6, 1899. Completed to Weaver, W. Va., eight miles, 
and specifications being prepared for further extension. H. 
I. Weaver, Chicago, Ill., President. (Mar. 14, 1902.) 

BELLAIRE, ZANESVILLE & CINCINNATI.—See Ohio River 
& Western. 

BELLINGHAM BAY & BRITISH COLUMBIA.—Extension 
from Maple Falls, Wash., east 75 miles, via Cornell’s and 
Hannegan Pass, to State Creek. Under consideration. 
(Mar. 14, 1902). 

Extension from Hampton Siding to Lynden, Wash., 
5 miles. Rights of way being secured. 

*BENNETTSVILLE & CHERAW.—New line from Bennetts- 
ville to a connection with the Seaboard Air Line at Kol- 
lock, S. C. Work in progress. J. A. Drake, of Bennetts- 
ville, is President. 

BENNINGTON & HOOSICK VALLEY (Electric).—Exten- 
sions from Hoosick Falls to Williamstown, 14 miles; Troy 
to North Hoosick, 26 miles; Eagle Bridge to Greenwich, 16 
be begun immedi- 


miles. Surveys completed and work to 
ately. There will be several bridges. The line now runs 
from Bennington to Hoosick Falls, 164% miles. Geo. E. 


Greene, of Hoosick Falls, N. Y., is President. 

BERING SEA & COUNCIL CITY.—Projected from a point 
on the Bering Sea, in Alaska, to Council City, 50 miles. 
J. De Hart, Camden, N. J., is interested. 

*BERKSHIRE STREET.—New electric line 42 miles long. 
from Cheshire to Great Barrington, Mass. Contract let 
to Fred 'T. Ley & Co., of Springfield, for about $600,000, 
and about 30 miles of line completed. Cars and buildings 
in progress. (Mar. 14, 1902.) 

BERWYN CONNECTING.—New line in Illinois, to build 
from Oak Park, just outside of Chicago, southwest to La 
Grange, 10 miles. T. B. Cole, Geo. R. Jenkins, Wm. F. 
Smith, and others, of Chicago, are interested. 

*BESSEMER & LAKE ERIE.—New line from Branchton, on 
the Hilliard branch, to Grady’s Bend, on the Allegheny 


River, 20 miles. Building. 
Cut-off between Five Points and Osgood, Pa., 20 
miles. Surveys. 


BIG BEND TRANSPORTATION & DEVELOPMENT.—New 
electric line in Washington from a point north of Orondo 
to Waterville, Wash., 15 miles. Projected. A. W. Frater 
and John PD. Atkinson may be addressed at Wenatchee, 
Wash. 

BIG BLACKFOOT MILLING CO.—Logging road from Bon- 
ner, Mont., to timber lands in the Blackfoot Valley. Sur- 
veys now being made. John R. Toole, Missoula, Mont., is 
President. 

BIG SANDY & BRUCETOWN.—Charter granted in West 

Virginia to build from the mouth of Big Sandy Creek to 
Brucetown, W. Va., 110 miles. James R. Barnes, of Union- 
town, Pa., and Herbert C. Greer, of New Castle, Pa., are 
interested, 

*BIG SANDY, EAST LYNNE & GUYAN.—Contract for grad- 
ing this line from Wayne, W. Va., to the East Lynne coal 
mines, eight miles, has been let to Ingles & Simpson, 
Radford, Va. J. W. Lockhart, Wayne, W. Va., is the engi- 
neer in charge. Incorporated July, 1902. 

BIG TIMBER & COOKE CITY (MONT.).—New line in Mon- 
tana from Big Timber, up the east fork of the Boulder to 
its head waters, down Slough Creek eight miles, and 
thence up Lake Abundance Creek to Cooke City, 70 miles. 
Projected. 


BILLINGS & NORTHERN.—New road in Montana, in the 
interest of the Chicago, Burlington & Quincy. The pro- 


jected line is 185 miles long, between Billings and Arming- 
ton, Mont. No work has been done. 

BILOXI, WAYNESBORO & CAHAWBA VALLEY.—New line 
in Mississippi from Biloxi to a point on the Tombigbee 
River in Alabama. Projected. 

BINGHAMTON & SOUTHERN.—Charter granted February, 
1908, to build from Binghamton, N. Y., southwest to a 
point at or near Williamsport, Pa., 100 miles. The cap- 
ital stock is $1,000,000. A. B. Walter, Wilkesbarre, Pa., 
is President. The first Board of Directors are: Joseph D. 
Stone, R. H. Walker, B. Armstrong, and others, all of 
Wilkesbarre, Pa. 

BINGHAMTON, TOWANDA & WESTERN.—Incorporated in 
Pennsylvania, February, 1902, to build a railroad 90 miles 
from a connection with the Northern Central at a point 

Lycoming County, Pa., to a point on the 


near Ralston, 
New York State Line near the Choconut Creek, Susque- 
hanna County. (Mar. 14, 1902.) 


BINGHAMTON-WILLIAMSVPORT.—It is reported that this 
road, which was building in 1899 and which was _practi- 
eally washed away in the flood of that year, is about to 
be rebuilt. The line surveyed runs from Sullivan County 
to Dushore, Pa., along Loyalsock Creek to the West Branch 
Valley. 

*BIRMINGHAM & ATLANTA AIR LINE weer _ 

‘ in the in- 


LL.INE).—-Incorporated in Alabama April, 1902, 
terest of the Seaboard Air Line, to build from Atlanta, 
Ga., to Birmingham, 172 miles. Contract for section be- 


tween Cedartown and Irondale, 107 miles, let. There will 
be five bridges and three tunnels. The work is in charge 
of Major J. W. Bushnell, Cedartown, Ga. 


BIRMINGHAM & STEEL CITY RAILWAY & POWER.—New 


electric road 40 miles long from Birmingham to Ensley, 
Wylam, Woodward and Bessemer, Ala. Franchises have 
been secured and building is to begin soon. 
BIRMINGHAM & VICKSBURG.—-Surveys made for this road, 
from Vicksburg, Miss., via Canton, to Tuscaloosa and 
Birmingham, Ala., about 260 miles. Expect to ask bids 


some time this spring. S. R. Ballard, Canton, Miss., Chief 
Engineer. 

BLACK & CACHE RIVER.—See Cache Valley. 

BLACK BUTTE RAILROAD & COAL.—-Incorporated in Ore- 
gon by Thomas Quaid, E. H. Mattison and Henry Black- 
man to build a railroad in connection with coal properties. 
Further details not available. 

BLACK DIAMOND.—New line from Vincennes, Ind., through 
Knox, Sullivan, Monroe and other counties to Indianapolis, 
110 miles. The project has no connection with Colonel 
Boone's North Carolina project. R. G. Haxton, of Worth- 
ington, is the principal stockholder. 

BLACKSTONE & SOUTHERN.—Surveys for this new line 
between Blackstone and the Seaboard Air Line are com- 
pleted. There are two proposed routes, one by way of 
Darvills, and the other by way of Westboro. W. A. Laird, 
of Blackstone, Va., is Chief Engineer. 

BLACKSTONE & CHASE CITY.—New line from Black- 
stone, Va... to Chase City. 50 miles. Surveys completed. 
T. M. McKennon, Chase City, fs interested. 

RLACKWELL & NORTHEASTERN.—Charter granted this 
company to build from Blackwell, Okla. T., northeast to 
Coffeyville, Kan.. 90 miles, and thence in a northerly direc 
tion to Kansas City. The incorporators are: E. L. Peck 
ham and Geo. Corwin, Blanchard, Okla. T., and D. C. 


Smith, of Guthrie. 
BLAIRSVILLE & 


DERRY STREET.—New electric from 


THE RAILROAD GAZETTE 


Von. XXXV., No. 11. 








Blairsville, Indiana County, Pa., to Derry, in Westmore- 
land County, 10 miles. Projected. Thomas C. Brown, Pa., 
is President. 

BLOOMINGTON, DECATUR & SPRINGFIELD.—Franchise 
granted for an electric road between these three cities in 
Illinois. The entire right of way or 200 miles connecting 
the terminals said to have been secured. Work to com- 
mence next spring. (Mar. 14, 1902.) 

BLOOM RUN.—Incorporated in Pennsylvania, Jan. 23, 1902, 
to build a railroad four miles long from a point near 
Stronach Station, on the Tyrone & Clearfield, to a point 
near Blooms Post Office, Clearfield County, Pa. John E 
Evans, Ebensburg, Pa., is President. (Mar. 14, 1902.) 

BLOOMSBURG & DANVILLE (Electric).—New line in Penn- 
sylvania incorporated, to build an electric line 11 miles 
long, from Bloomsburg, Pa., to Danville, South Danville 
= Riverside. M. F. D. Scanlan, of Bloomsburg, is Pres- 

ent. 

BLUE CREEK & DELVA.—Incorporated in West Virginia, 
to build from the mouth of Blue Creek in Kanawha County, 
southeast to Belva, 22 miles. George R. Woodward, of 
Pennfield, Pa.; Preston Crowell, of Fairmont, W. Va., and 
others, are incorporators. 

BLUEFIELD-CAMP CREEK (Electric).—New electric 
between these points in West Virginia, 17 miles. Dr. 
W. Smith, of Bluefield, W. Va., may be addressed. 

BLUE GRASS CONSOLIDATED TRACTION.—Incorporated 
in Kentucky, Dee. 3, to build trolley lines connecting Lex- 
ington with Paris, Winchester, Mt. Sterling, Richmond, 
Versailles, Frankfort, Nicholasville and Georgetown, Ky.,a 
total of about 140 miles of railroad. The general power 
house is to be in Lexington. ‘The incorporators are: H. 
C. Beatty, Detroit, Mich.; M. C. Alford, Lexington, Ky., 
and others. (Mar. 14, 1902.) 


BOCA & LOYALTON.—New line from Beckwith to West- 
ward, Cal., six miles. Surveys. Line now running between 
Boca and Beckwith, 40 miles. W. S. Lewis, Loyalton, 
Cal., is General Manager. 

*BOISE-THUNDER MOUNTAIN.—New line in Idaho between 
Garden Valley and Pen Basin, 40 miles. Most of the work 
is very light, but there will be two heavy pieces, one in 
getting around the point of the Trail Creek, and the other 
just before Pen Basin is reached. The distance from Boise 
to the terminus of this section of road in Pen Basin will 
be 96 miles, and from there to Thunder Mountain is 35 
miles, making a total of 131. 

BOONE MOUNTAIN.—New line from a point near Weed- 
ville to Hellen Mills, in Elk County, Pa., 13 miles. No 
contracts have as yet been let. H. H. North, of Bradford, 
Pa., is President, and L. B. Dill is Chief Engineer. 

BOONE, ROCKWELL CITY & NORTHWEST.—See Newton 
& Northwest. 

BOSTON & MAINE.—Removal of grade crossings in Lynn. 
Report by the City Engineer. Under any one of the five 
plans a very radical change will be necessary, involving 
either an embankment or an extensive cut with a number 
of bridges. (Mar. 14, 1902.) 

BOSTON & PROVIDENCE ELECTRIC.—Plans practically 
completed for this combination route between Boston and 
Providence, R. I. Trackage rights out of Boston secured. 

BOSTON & SEATTLE.—Organized in Montana to build from 
Basin through a rich mining region to Elliston, 20 miles. 
A smelter is to be built in connection with the road. A 
branch is proposed from Ontario north to Rimini, 15 miles. 

*BOSTON & WORCESTER STREET.—New electric line_be- 
tween Boston and Worcester, Mass., about 44 miles. Con- 
tracts let to J. F. Shaw & Co. Work to begin at once. 
(Mar. 14, 1902.) 

BOSTON MOUNTAIN.—Incorporated in Arkansas, to build 
from Buffalo through Marion and Buffalo Counties to a 
connection with the St. Louis & North Arkansas in Searcy 
County, 50 miles. E. C. Cook, Buffalo; L. J. Albert and 
W. B. Harris, Winnerva, Ark., are interested. 

*BRADSHAW MOUNTAIN (SANTA FE, PRESCOTT & 
PHOENIX).—Branch from Turkey Creek, Ariz., to the Ore 
Cobre mine, four miles. Work in progress. Grant Bros., 
Los Angeles, Cal., Contractors. 

*Extension from Mayer to Crown King, 27 miles. 

Grant Bros., Los Angeles, Con- 


line 
a 


Completed for 12 miles. 
tractors. 

BRADY’S BEND & PITTSBURGH.—New railroad 8 miles 
long in Butler County, Pa., to run from Brady’s Bend to 
a point on the Pittsburgh & Western between Karns City 
and Chicora. Nothing done. 

*BRIDGEPORT & DORAN’S COVE.—New road in Alabama, 
12 miles. About half has been completed. 

BRINKLEY & MARIANNA.—Organized to build between 
these two points in Arkansas, 25 miles. John M. Dag- 
gett, of Marianna, is interested. 

BROCKPORT, NIAGARA & ROCHESTER (Electric).—Incor- 
porated in New York, to build an electric line 44 miles 
long, from Rochester to Medina, N. Y. The incorporators 
are: Frederick Beck, of Brockport; Wm. Shields, of Wa- 
terville, and S. J. Spencer, of Buffalo. 

BROOKFIELD-CUIVRE JUNCTION (Electric).—New line 
projected near these two points in Missouri, 175 miles 
Howard Ellis, of New. Flor- 





apart. Surveys completed. 
ence, Mo.; R. C. Clark, of Fayette, and others, are in- 
terested. 


*BROOKSVILLE & HUDSON.—New Florida road 45 miles 
long, between points named. Grading and track laying 
completed for about 26 miles. There are no contracts, 
building being done by day’s work. Extension from pres- 
ent terminus to Hudson, 10 miles. Building. 

——Line from Enville to Tampa, 36 miles. 
B. F. Ulmer, Savannah, Ga., is interested. 

— —Branch to Bayport, on the Gulf of Mexico, via Wis- 
con, 25 miles. To be undertaken as soon as other work is 
finished. (Mar. 14, 1902.) 

BROWNSBORO (Electric).—New line in Kentucky between 
Louisville and the dividing line between Jefferson and 
Oldham Counties, 15 miles. Projected. J. M. Morris and 
Cc. B. Blakey, of Louisville, are interested. 

BROWNSVILLE & UNIONTOWN STREET.—New electric 
line from a point on the borough line of Brownsville, Pa., 
to the Borough of Uniontown, 12 miles distant. Incor- 
porated Jan. 13, 1902. A. B. Ledwith, of Brownsville, Pa., 
is President. (Mar. 14, 1902.) 

BROWNSVILLE SOUTHERN.—Charter granted in Pennsyl- 
vania November, 1902, to build from a place near Meritts- 
town, in Fayette County, to an intersection with the Ma- 
sontown & New Salem near New Salem, five miles. No 
definite plans as yet. ; 

*BRUNSWICK & BIRMINGHAM.—Extension between 
Douglas and Ocilla, Ga., 25 miles. Grading completed and 
track laying will probably be finished by April 1, 1903. 
L. W. Robert, Brunswick, Ga., is President. 

BUCKHANNON & NORTHIERN.—New line in West Virginia 
between Buckhannon and Fairmont, 70 miles, following the 
Buckhannon and Tygart’s Valley Rivers. Surveys com- 
pleted. E. F. Hartley, Charles Hawker and C. E. Cona- 
way, Fairmont, W. Va., are interested. 

*BUFFALO & SUSQUEHANNA.—New extension from Sa- 
bula, Pa., to DuBois, 15 miles. Contract let to Mason, 
Hoge & Co., Frankfort, Ky. 

— —Extension from Wellsville, N. Y., to Buffalo, 80 
miles. Projected. A tract of about 50 acres in Buffalo 
adjoining the new plant of the Lackawanna Steel Co. is 
said to have been acquired for terminal purposes. M. E. 
Olmstead, Buffalo, N. Y., is President. 

BUFFALO, ARCADE & ATTICA.—Extension from 
Center, N. Y., to Buffalo, 29 miles. Contemplated. 
Lyke, Arcade, N. Y., General Superintendent. 

*BUFFALO, ROCHESTER & PITTSBURGH.—Extension 
from Punxsutawney to Black Lick, 44 miles. Thirty 
miles graded. There will be several bridges and one tun- 
nel. A. E. Patton, Curwensville, Pa., Contractor. 

*Double tracking the line between Lanes Mills and 

Falls Creek, Pa., six miles. E. C. Lauer, Rochester, Con- 

tractor. 

Extension 


Projected. 


Java 
Ss. 2: 


from Valier, Pa.. to coal lands of the 


Rochester & Pittsburgh Coal Co. Preparations reported 

under way. (Mar. 14, 1902.) 

BUFFALO, SPRINGFIELD & CATTARAUGUS.—New elec- 
tric line 38 miles long to run from Cattaraugus to Ham- 
burg, Erie County. The company’s office is at Cattarau- 
gus, and the directors are: H. L. Moench, 117 Beach 
street, Boston, Mass.; L. F. Boies, Norwood avenue, Buf- 
falo; S. F. Burger, Cattaraugus, and others. Incorporat- 
ed February, 1902. (Mar. 14, 1902.) 

*BURLINGTON, CEDAR RAPIDS & NORTHERN.—Fxten- 
sion of the main line from Albert Lea, Minn., north via 
Owatonna and Medford to Faribault, and thence to St. 
Paul, 101 miles. Maximum grades, 21 ft. per mile; grad 
ing averages, 25,000 cu. yds. per mile. Track laid to 
Erin, Minn., 55 miles, and also from Rosemount, Minn., tu 
Newport, 12 miles. Graded as far as Inver Grove. R. A. 
Elzy, Marshalltown, Ia., Contractor. (Mar. 14, 1902.) 

BURNSVILLE & EASTERN.—See Little Kanawha. 

BUSH TERMINAL.—Incorporated in New York Feb. 14 
1902, to build new steamship piers, of large size, in South 
Brooklyn, and to provide a large freight yard and termina! 
road connecting trunk lines. The property lies between 
Forty-third and Fifty-first streets, South Brooklyn, and is 
half a mile deep. Half of this depth is land under wa 
ter upon which piers more than 1,300 ft. long can ly 
built, which reach out to the edge of the Governmen: 
channel. (Mar. 14, 1902.) 

BUTLER COUNTY STREET.—New electric line from 4 
point in New Castle Borough, Lawrence County, Pa., to 
a point in the Borough of Tarentum, Allegheny County, 
Pa., 50 miles. Incorporated April, 1902. A. L. Reiber, 
of Butler, Pa., is President. 

BUTTE & PLUMAS.—New line in California along the norti 
fork of the Feather River, between Oroville and the East 
Branch of Indian Creek, Cal., 53 miles. Surveys haye 
been made and right of way secured. H. Yard, of 
Oroville, President, and Carlton Gray, Secretary. 

*BUTTE, ANACONDA & PACIFIC.—Contract let to N. 
Hughes to build a number of short spurs from the maiy 
line to different mines along the route. 

BUTTE COUNTY.—Organized to build and operate a line 
in Butte County, Cal. Russell Hawkins and EB. D. New- 
come, of East Orange, are incorporators. 


Cc 


CACHE VALLEY.—Formerly the Black & Cache River. 
Projected extension from Newport, Ark., into Missouri, 
80 miles. Opposition by the Jonesboro, Newport & West- 
ern. J. E. Culver, Kansas City, is Auditor. 

CALDWELL, BOISE & BUTTE.—New line from Caldwell 
east to Boise, Idaho, 30 miles. Rights of way reported 
secured. _ Howard Selree, of Boise City. Idaho, may be 
addressed. 

CALIFORNIA & NORTHERN.—New line from Eureka, 
Cal., to run north about 82 miles via Arcata to Crescent 
City. Incorporated March 5, 1900. Built for nine miles 
and surveyed and staked for 40 miles more. Nothing be 
ing done at present. It has been leased to the Eel River 
and Eureka. John L. Koster, 327 Market street, San 
Francisco, President; Chas. S. Neal, 230 Montgomery 
street, San Francisco, Secretary. ; 

CALIFORNIA EASTERN.—Extension from Goffs, Cal., via 
Manvel and Vanderbilt to Ivanpah, Cal., 40 miles. Com- 
pleted for 12 miles, between Manvel and Ivanpah, and not 
building at present. 

CALIFORNIA MIDLAND.—New line from San Francisco 
to a point near the mouth of Kings Creek, a branch of 
the San Joaquin, 200 miles, with a branch from a point 
on the main line near Madera, to Bakersfield, 115 miles. 
Preliminary surveys for this branch have already been 
made and work is to begin soon. The incorporators are 
W. H. H. Hart, W. M. Graham, Daniel E. Hayes, R. J. 
Davis, E. R. Graham, Edward Dexter, Albert Betz, Henry 
C. Bunker and B. C. Van Emon. 


*CALIFORNIA NORTHWESTERN (lessee .of the San 
Francisco & Northern Pacific).—Extension from Ukiah, Cal., 
northwest about 60 miles along the coast to Christine, 
Mendocino County. Completed as far as Willets, 26 miles. 
Remaining 34 miles under contract to Muir Bros. 

CALIFORNIA PACIFIC.—New line in California, from 
Los Angeles south to San Pedro, to be operated by steam 
or electricity. Incorporated in May, 1901. FE. E. Milliken, 
H. V. Davis and W. S. Hook, Directors. (Mary 14, 1902.) 


*CALIFORNIA ROADS.—The Eldorado Lumber Co. is con- 
templating building a logging road from the present termi- 
nus about 10 miles southwest, to Placerville. E. W. Har- 
mon, 828 Montgomery street, San Francisco, is President. 

: The Diamond Match Co. is locating a line from 

Chico to Powelton, Cal., 32 miles, and from Chico to Sac- 

ramento River, seven miles. 

_———New line between Marysville and Grass Valley, a 
distance of about 36 miles. Ayer Bros., of Grass Val- 
ley, are said to be interested. Surveys. (Mar. 14, 1902.) 

——New narrow-gage line, 3 miles long, at San Vin- 
cente, Cal., to reach timber land owned by F. W. Billing 
and J. Q. Packard. Work to begin soon. (Mar, 14, 1902.) 

——New timber line to run from Shaver, Fresno County, 
Cal., 12 miles back into timber land. Four miles are to 
be built at present by The Fresno Flume & Irrigation Co. 
Surveys. (Mar. 14, 1992.) 

Franchise granted to George T. Dunlap, of San Jose, 

for an electric road from San Jose south to Gilroy, 30 

miles, with two branches of about 10 miles each, from 

Gilroy to the south line of the county. (Mar. 14, 1902.) 
——Organized in Santa Clara County, Cal., to build 

from Mountain View, to a connection with the Southern 

Pacific. Two or three routes surveyed, but nothing further 

done. Edwin S. Williams, Cupertino, Cal., is President, 

and Geo. E. Hyde, Secretary. 

Purchase of 65,000 acres of timber land in Flumas 

County, Cal., by W. B. Walker, of Minneapolis. Surveying 

parties now in the field. 

New line from Oroville to mines in Butte County 

in the interest of the North Carolina Gold Mining Co. 

Surveys completed. 

Line 44% miles long in Humboldt County from the 

mouth of Canyon Creek up Mad River to Simpson Creek. 

Surveys completed and grading to begin at once. Frank 

Herrick, Civil Engineer, Eureka, Cal. 

New line projected from Stockton, Cal., to Big 
Trees, with branches. 

—_—Franchise for a narrow or standard gage road in 
San Bernardino County, Cal., has been granted the Ameri- 
can Borax Company. 

CALIFORNIA ROADS.—Surveys reported for a narrow gige 
road from Campbells station, north of Sonora, Cal.. to 
Strawberry, in Calaveras County, 30 miles. R. J. Beards- 
lee, Stockton, Cal., is interested. 

*CALIFORNIA ROADS (Electric).—New electric road to 
connect Suisun, Vacaville, Winters and Elmira, a distance 
of 18 miles. Contract let to J. E. Woolley. 

Franchise asked by W. J. Rogers, of San Jose, for 

an electric road through Santa Cruz County. 


CALIFORNIA SHORT LINE.—Incorporated in New Mex- 
ico. _ Surveys have been made from Alamogordo to Deming. 
passing through Las Cruces, 126 miles. It will connect 
with Chicago, Rock Island & Pacific at Alamogordo, with 
the Southern Pacific at Deming, and with the Atchison 
Topeka & Santa Fe at Las Cruces. 

CALUMET & SOUTHEASTERN.—New line from a point 
on the Calumet River at Chicago, in a southerly direct ‘on 
to a point on the Ohio River. Projected. R. S. Dutten, 
W. S. Dye and others, of Chicago, are incorporators. 

*CAMBRIA-BLACKSBURG (VIRGINIA).—New road _ bui!d- 
ing between the above named points in Virginia, throuch 
the coal fields of Montgomery County. Prof. L. S. Randolf. of 
the Virginia Polytechnic Institute, is President. Gradiig 
reported completed, and track laying will begin shortly. 

CAMDEN SOUTHERN.—New line in Michigan, from a po? 
in Amboy Township, Hillsdale County, on the Ohio 2:4 
Michigan State line, to Coldwater Branch County, abit 
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32 miles. John Reek, of Camden, Mich., is President. 
Nothing done yet. (Mar. 14, 1902.) 

*CAMPBELL, COAL & COKE.—Branch 10% miles long 
from a junction with the Nashville, Chattanooga & St. 
Louis, near Bridgeport, Ala., to the above company’s mines 
in Marion County, Tenn. Contract let and grading com- 
pleted. J. B. Campbell, Atlanta, Ga., is Treagurer: 

CANANEA, YAQUI RIVER & PACIFIC.—New line incor- 
porated to build from Naco, Ariz., to a point near Cochise, 
ao 65 miles. Epes Randolph, Los Angeles, Cal., Presi- 
dent. 

CANASTOTA & MORRISVILLE (Electric).—Increase of cap- 
ital stock from $200,000 to $300,000 approved, to provide 
for building between the points named in Madison County, 
15 miles. L. W. Burrows, of Morrisville, and N. H. Pat- 
ten, of Canastota, are Directors. 

CANE BELT.—Extension from Lane City by way of Damon 
to Thompson, Texas, 42 miles. Preliminary surveys, but 
no intention of building at present. C. H. Sharman, Eagle 
Lake, Texas, Chief Engineer. 

CANEY RIVER.—Incorporated to build from Bald Mountain 
to a point in Mitchell, Madison or Yancey County. J. M. 
Puck and W. H. Wood, of Johnson City, Tenn., are inter- 
ested. Preliminary surveys now in progress. 

CANISTEO & JASPER (Electric).—Franchise granted to 
build from Canisteo south to Jasper, N. Y., 10 miles. Les- 
ter D. Whiting, Canisteo, is President. L. D. Hewitt, of 
feo Thomas Shannon, of Bath, and others are in- 

sted. 


CANTON & EAST LIVERPOOL.—Charter granted this com- 
pany December, 1902, to build from a point near Beaver 
fs io Racca Ferry, Pa. Geo. H. Stein, Philadelphia, 
resident. 


CANTON & NEW PHILADELPHIA (Electric).—Incorpo- 
rated in Ohio July, 1902, to build an electric road from 
Navarre to New Philadelphia, 18 miles. Edward C. Louis 
and Jeremiah E. Reeves, of Canton, Ohio, are incorporators. 

*CAPE FEAR & NORTHERN.—FExtension from Angier, N. 
C.,. te Dunn, 20 miles. Four miles out of Angier com- 
pleted and nine miles to Smiley’s Falls surveyed. A. and 
C. Wright, Angier, Contractors. 

*CAPE F SAR TERMINAL—New line between Wilmington 
and Southport, Del., 30 miles. The contract has been let 
to the Southport Construction Co. of Wilmington, Del. 


CAPE GIRARDEAU & CHESTER.—Chartered in Missouri 
June, 1902, to build from Cape Girardeau, to a point in 
Perry County, opposite the city of Chester, Ill., 60 miles. 
Surveys completed and work to begin soon. The incor- 
porators are John A. Hawkins, Thomas A. Proctor, F. F. 
Lincoln, and others, of Cape Girardeau. 


CAPE GIRARDEAU INTERURBAN.—Projected line in Mis- 
souri from Cape Girardeau to Jackson, Mo., 18 miles. R. 
F. Walker, of St. Louis; James A. Matteson, of Cape Gir- 
ardeau, are incorporators. 

CAPE GIRARDEAU-JACKSON (Electric).—New electric line 
in Missouri to build between these two towns, 10 miles. 
Work to begin at once. J. S. Lopsley, of St. Louis, se- 
cured the franchises. 

*CARLISH-DEEPWATER (WEST VIRGINIA).—New_ line 
between these points, 19 miles, in the interest of the 
Stuart_Colliery Co., Scarbro, W. Va. Grading in progress. 

’ J. H. Johns, of Carlish, W. Va., Chief Engineer. 

CARNEGIE & McDONALD STREET (Electric).—New elec- 
tric line from Carnegie, Pa., to Walkers Mills, Oakdale, 
Noblestown, Sturgeon and McDonald, 10 miles. Surveys 
completed and bids for grading asked. J. W. Nesbit, Oak- 
dale, Pa., is President. 

*CAROLINA & NORTHWESTERN.—To be made stand- 
ard gage for entire length from Chester, S. C., northwest 
110 miles to Lenoir, N. C. All under contract to South 
See Construction Co., Lincolnton, N. C. (Mar. 14, 


CAROLINA & TENNESSEE SOUTHERN (SOUTHERN) .— 
Chartered in North Carolina August, 1902, to build from 
Franklin, in Macon County, down the valley of the Little 
Tennessee, to the point where it enters Tennessee, 60 miles. 
The directors are A. B. Andrews, W. W. Finley, Fairfax 
Harrison and others connected with the Southern. 

*CAROLINA & WESTERN.—New line from Fechtig, S. C., to 
Tillman, S. C., 25 miles. Work in progress. W. F. Cum- 
mings, of Hampton, S. C., is President. 

CAROLINA COLONY.—Chartered in North Carolina to build 
from Concord, N. C., to Fayetteville, through the Coun- 
ties of Cabanus, Montgomery, Stanley, Moore and Cum- 
berland, about 100 miles, air line. No plans as yet. 

*CAROLINA NORTHERN.—New line from Lumberton, N. C.. 
south, 40.75 miles, via Barnesville, N. C., to Marion. W. 
J. Edwards, Receiver, Marion, S. C. 

*CARROLLTON SHORT LINE.—Extension from Carroll 
ton, Ala., to Bridgeville, 12 miles. Grading completed. 


*CARTHAGE & WESTERN (MISSOURI PACIFIC).—The 
route of this line, chartered in the interest of the Missouri 
Pacific June, 1902, will be from a point 1% miles north 
of Carthage, Mo., to Alba, Neck City and Georgia City to 
Asbury, 18 miles. Surveys completed and work begun. 
Contracts for grading and bridging have been awarded to 
MeNerney & Co. The work is generally light, with maxi- 
mum curvature of 3 deg., and maximum grade of .75 of 1 
per cent. There will be two bridges. H. Rohwer, St. Louis, 
is Chief Engineer. 


*CASTLE VALLEY.—New line out of Salina, Utah, has al- 
ready been graded a distance of 20 miles. Twenty miles 
more will be ready for grading early in 1903. Contract 
for the first 20 miles has been awarded to the Utah Con- 
struction Co. 

*CATAWBA VALLEY MINING & RAILWAY.—New line 
from Roanoke to Salem, Va., and thence north to the 
Brush Mountains and New Castle, Va. Building. Louis 
A. Scholz, of Roanoke, Va., is President. 

CEDAR FALLS & NEW HARTFORD.—New line in Iowa 
from Cedar Falls to New Hartford, Iowa, 10 miles. Incor- 
porated January, 1903. 


CEDAR RAPIDS, IOWA CITY & SOUTHERN.—New elec- 
tric line from Cedar Rapids to Iowa City, 33 miles, with 
eventual extension south from Iowa City toward Burling 
ton. Organized December, 1901. Contracts to be let 
soon. President, William G. Dows, of Cedar Rapids, la. 


CENTER & CLEARFIELD (Electric).—Line 26 miles long 
from Phillipsburg, Pa., to Osceola. Projected. I. A. Swei- 
gard, Land Title Building, Philadelphia, Pa., is interested. 

CENTRAL CITY, YANKEE HILL & JAMES PEAK.—Nar- 
row gage road 15 miles long from Central City to the 
Yankee Hill mining district, Colorado, along the Fall Riv- 
er canyon. Projected. R. A. Hall, of Cedar Rapids, Iowa, 
is interested. 

*CENTRAL FLORIDA & GULF COAST.—New line in Flor- 
ida, 135 miles long from Plant City to Boca Grande. 
Grading completed to Braidentown. John H. Gawe, Plant 
City, Fla., General Manager. 

CENTRAL ILLINOIS.—Incorporated in Illinois to build 
from Springfield to Decatur, 40 miles. Names of inter- 
ested parties not stated. 

CENTRAL KANSAS INTERURBAN.—Electric line from Mc- 
Pherson, Kan., to Wichita, 60 miles. Rights of way partly 
secured, and surveys in progress. 

CENTRAL OF ALABAMA.—New line in Alabama, from Tus- 
caloosa, to Decatur, running through Tuscgloosa, Walker 
and Cullman counties. Incorporated June, 1901. Likely 


to build soon on the section between Decatur and Jasper, 
76 miles. Line has been located and rights of way secured. 
John Carlisle, Room 37, Carlisle Bldg., Cincinnati, Ohio, 
President. 


CENTRAL OF GEORGIA.—Purchase of 12 acres of land re- 


ported in South Chattanooga, Tenn., to be used for termi 

nal purposes. 

——Branch from Arlington, Ga., northeast about 30 
miles via Morgan to Dawson, another point on the same 
line. Preliminary surveys completed but no decision as to 
building. 

Rebuilding portions of the Chattanooga, Rome & 
Caroliton Division, to take out some of the worst curves. 
Projected. 

——*Extension of the Columbus & Dothan Branch from 
Sellersville, in Geneva County, Ala., to Floralla, 22 miles. 
Building. 

*CENTRAL OF WEST VIRGINIA.—New line from Morgan 
town, W. Va., via Reedsville, Gladesville, Independence 
and Meadowville, to Belington, with branch from Reeds- 
ville to Kingwood, 8 miles main line. Graded and’ track 
laid to Preston County line, 12 miles. George C. Sturgiss, 
of Morgantown, is President. (Mar. 14, 1902.) 

CENTRAL OKLAHOMA UNION DEPOT & TERMINAL R. 
R.—Incorporated November, 1902, in Oklahoma to build 
terminals for railroads entering Guthrie and Oklahoma 
City, and also to build 150 miles of additional railroad in 
Oklahoma. J. J. Collister, J. G. Trimble and others, of 
Kansas City, are interested. 

CENTRAL VALLEY.—New line between New Philadelphia, 
Ohio, and New Cumberland, W. Va., 19 miles. Incorpo- 
rated November, 1901. (Mar. 14, 1902.) 

CHAMBERSBURG, GREEN CASTLE & WAYNESBORO. 
Extension from Green Castle to Pen Mar, 14 miles, author 
ized by directors, and capital stock will be increased for 
this purpose. 


CHARITON, KNOXVILLE & SOUTHERN (BElectric).—Or 
ganized in Iowa to build an electric line from Knoxville 
to Chariton, Iowa, 28 miles. S. H. Mallory, T. M. Stuart, 
J. A. Brown, J. A. Peench, of Chariton, are incorporators. 

CHARITON VALLEY.—New line from Novinger, Mo., to Cen 
terville, Iowa, 45 miles. Surveys completed. W. G. Brim 
son, of Kansas City, Mo., is President. 

CHARLESTON & MISSISSIPPI.—Chartered to build from 
Scott County, Mo., to Hickman on the Mississippi, 50 
miles. 

CHARLESTON & SUTTON.—FExtension from Otter to Sut- 
ton, W. Va., 35 miles. Projected. C. K. McDermott, Su- 
perintendent. 


CHARLESTON, PARKERSBURG & WESTERN.—New line 
between Charleston and Parkersburg, W. Va., 65 miles. 
Incorporated June, 1902. KE. B. Neal, of Charleston, W. 
Va., may be addressed. 

CHARLESTON SUBURBAN & SOMERVILLE (Electric) .— 
Charter asked to build an electric railroad 28 miles long 
between the points named in South Carojina. John J. 
O’Connell, of Charleston, is interested. 

CHARLESTOWN, BERRYVILLE & WINCHESTER ELEC- 
TRIC.—Projected electric line between the points named in 
West Virginia, 22 miles. The proposed route would parallel 
the Norfolk & Western between Charlestown and Berry- 
ville. Geo. Eyster, of Charlestown, W. Va., President, and 
A. Moore, Jr., of Berryville, Vice-President. 

*CHARLOTTE, MONROE & COLUMBIA.—Extension of this 
road from Hamburg, 8S. C., to Jefferson, 11 miles. Grading 
in progress. A further extension to Monroe, 25 miles, is 
projected. W. Montcure, Raleigh, N. C., President. 

CHARTIERS VALLEY & EASTERN.—New line from a point 
in Chartiers Township, Washington County, to a point in 
Mt. Pleasant Township, five miles. Projected. John M. 
Kennedy, of Parnassus, Pa., is President. 

CHASE CITY & BLACKSTONE.—New line in Virginia, 35 
miles long, between the points named. About 20 miles of 
the distance will run through a portion of Lunenburg 
County, which has hitherto been without railroad facill- 
ties. Freeman Epes, of Blackstone, Va., is President. 

*CHATEAUGAY R. R.—For standard gaging tracks between 





120 





Plattsburg and Saranac, 73 miles. See Delaware & Hud- 
s0n. 

CHATTAHOOCHEE & GULF (CENTRAL OF GEORGIA).— 
Extension from Sellersville, Ala., to Florala, 24 miles, to 
connect with the Yellow River R. R., has been authorized. 
The Chattahoochee & Gulf at present extends from Co- 
lumbia, Ala., to Sellersville, and is worked by the Central 
of Georgia under lease. 

CUATTAHOOCHEE TERMINAL.—New line, 20 miles long, 
from Atlanta, Ga., in a northwesterly direction. through 
Fulton and Cobb Counties to Marietta. T. A. Gramling, 
T. W. Glover, and others, of Cobb County, and A. C. King, 
J. J. Spaulding and B. M. Fowler, of Fulton County, are 
among the incorporators. 

CHEAT RIVER.—New line between Parsons, Tucker County, 
W. Va., and Rowlesburg, 32 miles. 

CHEAT RIVER & PITTSBURGH.—Chartered July, 1902, to 
build from a point opposite the mouth of Cheat River, in 
Greene County, Pa., across said river, to a point where the 
State line of Pennsylvania and West Virginia crosses the 
river, 3% miles. Wm. C. Weiderseim, of Philadelphia, is 
President. 

CHEAT VALLEY.—Extension from Whetsell, W. Va., north 
as far as Albrightsville, seven miles. Preliminary surveys. 
The present line extends from Rowlesburg to Whetsell, 
seven miles, and is used for freight traffic only. H. L. 
Htumphrey, 1001 Harrison Building, Philadelphia, is Chief 
Iengineer and General Manager. 

CHERRYVALE, OKLAHOMA & TEXAS.—Chartered at 
Guthrie July, 1902, to build from Cherryvale, Kan., to El 
Vaso, l'exas. Surveys are now being made between Perry 
and Pawhuska, Okla. T., and work will begin early in the 
spring. S. M. Porter, Caney, Kan., is President. 

CHESAPEAKE & CUMBERLAND.—Incorporated in Mary 
land March, 1902, to build from Cumberland tothe sea- 
board through Allegheny, Washington, Frederick and 
other counties to Annapolis. The incorporators are: Frank 
Shipley, L. T. Clark and H. Y. Hooper, of Baltimore. 

*CHESAPEAKE & OHIO.—Wolf Creek extension from Car- 
lisle to Oak Hill to Parral and Stuart, two shafts of the 
Stuart Colliery Co., seven miles. Grading begun Jan. 1, 
1903. T. J. Swift, Scarbro, W. Va., Contractor. 

*Gig Sandy extension from Whitehouse, Ky., to the 
Breaks of the Big Sandy River in Virginia, 75 miles. Con- 
tract let to Langhorn, Johnson & Co., of Richmond, Va. 

Extension of the Piney Branch to coal fields near 
Prosperity, W. Va. _ Projected. 

*Guyandotte Valley extension from Midkiff to Lo- 
gan, 36 miles. Contractors, Carpenter, Wright & Co., Mid- 
kiff, W. Va. ; 

Extension from Alberence, Va., to Charlottesville or 
Gordonville. Projected. A 

*New yards below Fulton, near Richmond, Va., to 
be completed in about 12 months. Building by Lane Bros. 
& Co., and 80 per cent. completed. ; 

- -*Change of line at three-mile lock will eliminate a 
109 deg. curve; will reduce maximum curvature of 14 deg. 
to 6 deg. ; will reduce maximum grade westbound from 74 
ft. to 26 ft. per mile; 90 per cent. completed. 

*Second track from the west end of viaduct to the 
water works, two miles; will reduce curvature from 11 deg. 
maximum to 8 deg. maximum; will remove 457 ft. of 
wooden trestle, substituting fills; 90 per cent. completed. 

*CHESAPEAKE BEACH.—Grading and laying a _ second 
track between Lyon’s Creek, Md., and Patuxent. Work 
begun. (Mar. 14, 1902.) 

CHESAPEAKE WESTERN.—New line projected to run from 
Gloucester Point, York Harbor, Va., northwest and west, 
taking in the 27 miles of the former Chesapeake & West- 
ern line in the Shenandoah Valley, and running through 
100 miles of the West Virginia coal fields to a point near 
Parkersburg, W. Va. . Surveys in progress. 

CHICAGO & ALTON.—Cut-off from Littleby, Mo., to Old 
Monroe, in Lincoln County, 60 miles. Projected. The 
new line, if built, would reduce the distance between Kan- 
sas City and St. Louis about 50 miles. 

CHICAGO & CINCINNATI.—New line incorporated in Indi- 
ana, January, 1902, with a capital stock of $50,000, to 
build from a junction with the Cincinnati, Richmond & 
Muncie, to a Chieago connection. (Mar. 14, 1902.) 

CHICAGO & EASTERN ILLINOIS.—Branch from Findlay to 
Dana, Ill., 18 miles. Surveys in progress. 

- Branch from Clinton to Terre Haute, Ind., along 
the west side of the Wabash River. Franchises have been 
asked from the County Commissioners, and surveys are 
being made. 

*CHICAGO & LAKE SUPERIOR.—Extension southwest, five 
miles from Cambridge, Wis., to Rockdale, soon. Partly 
graded. (Mar. 14, 1902.) 

CHICAGO & MILWAUKEE ELECTRIC.—Incorporated in II- 
linois, to build an electric line from Chicago, running 
through a large number of towns in Cook and Lake Coun- 
ties. 

*CHICAGO & NORTH WESTERN. 

Falls & Northeastern Branch, 35 miles, as far as 


New Eau Claire, Chip- 


pewa 
Little Falls Dam, Wis. Work in progress. 

Cut-off from Mayfair to Lake Bluff, on the Mil- 
waukee Division, 26 miles. Projected. 

New line from Choate, Mich., through Ewen, to 


Mass City, 27 miles. Rights of way secured. 

*Line between Wilburton and Haileyville, 18 miles, 
to earry coal. Building. 

; ——*Third track between De Kalb and Cortland, III. 
Contract let. 

*CHICAGO & WABASH VALLEY.—FExtension from Kersey, 
Ind., to Lowell, 14 miles. Building with small force by 
the company. ‘Track laid to Kankakee River, four miles. 
Benj. J. Gifford, of Kankakee, Ill., is President. (Mar. 14, 
1902.) 

CHICAGO, BURLINGTON & QUINCY.—Branch from Platts- 
mouth to Lincoln, 54 miles. Surveys reported. 

Surveys reported for a line from Billings, Mont., 
running northwest to a junction with the extension of the 
Great Northern, which is being surveyed to Great Falls, 
Mont., 178 miles from Billings, air line. (Mar. 14, 1902.) 

Extension from Guernsey, Wyo., west. Surveys. 


(Mar. 14, 1902.) Q 
—lLine from Mystic, S. Dak., to Rapid City, 22 miles 
Projected. (Mar, 14, 1902.) 


east. 
- Extension from Greenfield, the county seat of Adair 
jowa, to Winterset, the county seat of Madison 


County, 
distance of 28 miles. Projected. (Mar. 14, 


County, a 
1902.) 
*Second track between St. Joseph and Amazonia, 
Mo., nine miles. MacArthur Bros., of Chicago, Contractors. 
—Big Horn Southern extension in Wyoming along the 
Wood River through Meeteese to Camp Kirwin. Surveys. 
Line from Des Moines to Sioux City, Iowa, 160 
miles. Rights of way are being secured. The line will be 
an extension of the Albia & Des Moines Division. 

CHICAGO, DUBUQUE & PACIFIC.—New line in Towa, from 
Dubuque, southwest via Monticello, Vinton and Toledo, 
Iowa, to Des Moines, 196 miles. Work to begin this spring. 
G. H. Struble, President, and M. Tschirgé, Chief Engineer. 
Principal place of business Dubuque. (Mar. 14. 1902.) 

CHICAGO, ELGIN & WAUKEGAN.— Incorporated in Illinois, 
October, 1902, to build from Chicago to Fox Lake, in Lake 
County, Ill, and to Waukegan, and from Barrington, Cook 
County, to Elgin, and thence east to Lake Michigan. H. L 
Turner, W. T. Arthur, and others, of Chicago, are the in 
corporators. 

*CHICAGO GREAT WESTERN.— Sioux City extension, to 
pass through Webster, Calhoun, Sac, Ida and Woodbury 
Counties, west from Fort Dodge, striking the towns of 
Somers, Rockwell City, Sac City. Ida Grove, Anthan and 
Holly Springs, 126 miles. Grading completed and track 
laid to Manning, 70 miles. (Mar. 14 2.) 

*New line between Oelwein and Waverly, Iowa, 29 

Work in progress. 

Double tracking between 

lowa, 40 miles. To be done this spring. 


miles. : 
Dubuque and O¢celwein, 
(Mar. 14, 1902.) 


Elevation of the crossings in Waterloo, Iowa. Ar- 
rangements being made. 
*CHICAGO, INDIANA & EASTERN.—New line from Con- 
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verse, Ind., southeast 83 miles to Richmond. Completed 
to Muncie and building to Richmond by the company. 
To be extended ultimately to Cincinnati, Ohio. H. HK. 
Drew, of Mathews, Ind., General Manager. 

CHICAGO, INDIANAPOLIS & LOUISVILLE.—Work will 
begin in the early part of 1903 on an extension 85 miles 
long from Indianapolis to Linten, Ind. 

CHICAGO JUNCTION.—New line incorporated to build 
within the limits of Chicago to a point in connection with 
the South Side Elevated, and other Chicago railroads. 
The incorporators are: Frederick R. Babcock, Wm. Ray- 
mond, and others, of Chicago. 

*CHICAGO, MILWAUKEE & ST. PAUL.-—Extension from 
Eureka, 8. Dak., to Linton, N. Dak. Completed to Stras- 
burg, 38 miles. Work in progress between Strasburg and 
Linton, 12 miles. D. Grant, Faribault, Minn., Con- 
tractor. 

——Extension from Running Water, S. Dak., to paral- 
lel the new Rosebud branch of the Chicago & North West- 
_— The line is to extend up the Niobrara River, 150 
miles. 

——¥*Extension from Ashdale, IIL, 
tion, 15 miles. Building. 

—* Extension from Muscatine to Rutledge, Iowa, 76 
miles. ‘Track laid 20 miles out of Muscatine, and grad- 
ing completed between Skunk River and Rutledge, 29 
miles. McIntosh Bros., Milwaukee, Contractors. 

——Shortening line between Dubuque, lowa, and La 
Crosse, Wis., by taking out curves. Work to be begun 
early in the spring. (Mar. 14, 1902.) 

——*Extension from Montgomery to Mankato, Minn., 
29 miles. Grading completed, and track laid on eight 
miles. Flick & Johnson Construction Co., Davenport, 1a., 
Contractors. 

ixxtension from Fairbank to Zumbrota, Minn., 35 
miles. Work to begin soon. 

———*Work on the main line west of Perry, Iowa, low- 
ering the grades at Jamaica, Herndon and Bayard and 
straightening the alignment wherever necessary. ‘The 
company is also putting in eight or 10 new side tracks 
at Herndon, where the new Des Moines Spirit Lake line 
crosses the main line. (Mar. 14, 1902.) o— 

CHICAGO ROADS.—Elevation of tracks on the Grand 
Trunk, the Chicago Junction, the Panhandle Route, and 
the Chicago Terminal Transfer, a total trackage of about 
30 miles. Recommended by the Track Elevation Commit- 
tee Oct. 31, 1901. (Mar. 14, 1902.) 

CHICAGO, ROCK ISLAND & CHOCTAW.—New line pro- 
jected from Amarillo, Texas, to Tucumcari, N. Mex. ‘The 
headquarters of the new company will be at Chicago and 
Alamagordo, N. Mex. 

*CHICAGO, ROCK ISLAND & PACIFIC.—Branch to be 
built by this company and the Atchison, Topeka & Santa 
Fe from Chickasha, Ind. T., to Pauls Valley, on the Atchi- 
son, 49.45 miles. Track laying in progress. 

——Cut-off from Belknap, Iowa, to run southwest to 
Trenton, Mo., reducing the distance between Chicago and 
Kansas City. Survey completed. 

*Cut-off between Brighton and Perlee, in Jefferson 


to Thomson Junc- 











County, lowa. Graded, and track nearly all laid. 
_ Line from Dallas to Houston, Texas, 230 miles. 
Entirely located. 
—Extension from Morris to St. Louis, Mo. Pro- 





jected. But no prospect. of immediate building. 
—Connecting line from Olivette, near St. Louis, Mo., 

to Ferguson, six miles distant, on the Wabash. Surveys 

completed. 

Extension of the Ruthven line from Ruthven in a 

northwestern direction, along the south side of Yrumbull 

Lake, and in a western direction along the west coast of 

Lake Okoboji, to a connection with the Sioux Falls Di- 

vision of the Burlington, Cedar Rapids & Northern near 

Montgomery, lowa. Surveys reported. 

——*It is reported that contract has been let to Mc- 
Murray & O’Shea, Denison, Texas, to grade an extension 
from Milburn, Ind. T., to the Red River, 25 miles. 
*Re-location of the line from Windsor to Kansas 

City via Leeton, Chilhowee, Pleasant Hill, Lees Summit 

and Graytown, now building. The Stubbs, Flick & John- 

son Construction Co. Contractors. Track has been laid 

on 115 miles, and 178 miles have been graded. The work 

to be done is heavy, and will include 15 bridges. 
——*Extension from Chickasha to Ardmore, Ind. T. 

Contract to Winston Bros., Minneapolis. 

*CHICAGO, ROCK ISLAND & TEXAS.—New line between 
Fort Worth and Galveston, Texas, 295 miles, has been 
located to Houston. Contract let to Creech, Lee, Craney 
& Co., between Fort Worth and Dallas, 34 miles. I. H. 
Peters, Chief Engineer, Fort Worth, Texas. 

*CHICAGO, ST. PAUL, MINNEAPOLIS & OMAHA.—Cum- 
berland, Chippewa Valley & Northwestern branch from 
Rice Lake, on the C., St. P., M. & O., to a point on the 
Chicago & North Western in Iron County, about 100 miles 
northeast. Contract let to Winston Bros., of St. Paul. 
(Mar. 14, 1902.) 

*Terminals at Sioux City. 
contracts let. 

CHICAGO SOUTH SIDE ELEVATED.—Plan for extending 
its line to the lake shore along Fortieth street and also 
to the Union Stock Yards, by means of a joint arrange- 
ment with the Union Stock Yards & Transit Co. At pres- 
ent the Transit Co.’s line, besides serving as a communi- 
eation between the Illinois Central and the stock yards, 
is used by the Lake Shore & Michigan Southern for 
suburban trains which run as far as Lake street. If the 
South Side Elevated is extended to Lake street it would 
parallel the tracks of the Illinois Central as far south 
as Sixty-third street where the elevated road terminates 
at present. 

CHICAGO, TERRE HAUTE & SOUTHEASTERN.—New line 
in Illinois, from Chicago south through Lake, Newton, 
Benton, Warren and other Counties, to Terre Haute, Ind. 
Niles Olsen, Bayard Taylor and C. H. Gazer, of Chicago, 
are interested. No official plans as yet. 

CHICAGO, WEATHERFORD & BRAZOS VALLEY.—Pro- 
posed line from Bridgeport, Texas, on the Chicago, Rock 
Island & Pacific, to run south 155 miles via Weatherford, 
Granby, Glen Rose, Walnut, Meridan, Clifton and Val- 
ley Mills, to Waco. Bonds on 36 miles from Bridgeport 
to Weatherford authorized by State Railroad Commis- 
sioners, and this section is to be built first. R. S. Weit- 
oo % Weatherford, Engineer. Surveys made. (Mar. 14, 

CHICAGO, ZEIGLER & GI!IILF.—New line through Frank- 
lin, Williamson, Union, Johnson, Massac and Alexander 
Counties, to Cairo, with branches northerly through the 
Counties of Franklin, Perry, Jackson, Randolph, Monroe, 
ard St. Clair, to East St. Louis, and also from Franklin 
County, southerly, through the Counties of Franklin, 
Williamson, Johnson, Pope and Massac to Metropolis, on 
the Ohio River. The Directors are: Joseph Leiter, Chi- 
cago; W. J. Warr, Hugh Crabbe, J. H. Hume, Sidney Stein 
and H. H. Platt, of Chicago. Incorporated February, 
1902, and is to be built at once. (Mar. 14, 1902.) 

CHICKASAWBA.—New line in Arkansas, to build from 
Blytheville, Mississippi County, Ark., east to the Missis- 
sippi, 10 miles. The headquarters of the new company 
will be at Jonesboro, Ark. 

*CHILKOOT PASS.—New line from Dyea, Alaska, north 
through a tunnel under Chilkoot Pass via Canyon City to 
Sheep Camp. Building to the tunnel, 174% miles, by the 
Arctie Construction Co., Skaguay, Alaska. Graded for 3 
miles to the Rappahannock River. Half mile of trestle 
at Dyea. L. D. Kinney, President, Dyea. H. Diers, 
Chief Engineer, Skaguay. (Mar. 14, 1902.) 

CHIPPEWA RIVER & NORTHERN.—Incorporated in Wis- 
consin to build in a general northerly direction from 
Apollonia, 24 miles north of Madison. The incorporators 
are: Wm. A. Phipps, David Humbird and others. 

CHOCTAW & CHICKASAW (CHICAGO, ROCK ISLAND & 
PACIFIC).—Inecorporated in Oklahoma September, 1902, 
to build 200 miles of extensions for the Chicago, Rock 
Island & Pacific. The first of these will run south 
through the Chickasaw Nation to a point between Coal- 
gate and Tishomingo; the second from Milburn, Ind. T., 
through the Chickasaw Nation to Sherman, Denison or 











Land purchased, and 


Dallas, Texas, and the third from Wilburton, Ind. T., to 
Howe, Ind. T., near Fort Smith, Ark. 

CHOCTAW, OKLAHOMA & GULF.—Surveys completed be- 
tween Milburn, Ind. T., and Dallas, Texas, and between 
Asher, Okla. T., and Wapanucka, Ind. T. Nothing planned 
as yet, however. 

*Work is reported in progress on a line between 
Wilburton and Haileyville, 18 miles, to carry coal. 

*New line from Guthrie, Okla. T., eastward, passing 
through or near Chandler and the Sac and Fox Agency 
into Indian Ter. Grading let to Kahmann & McMurry, 
of Kansas City, and to Eby & Stocker, St. Louis, together 
with bridging, track laying, masonry, etc., 20 miles of 
track laid, and. grading completed as far as Santope Cross- 
ing at Sparks, Okla. T. 

*CHIPPEWA VALLEY & NORTHERN.—New line from 
Bruce, Wis., on the Minneapolis, St. Paul & Sault Ste. 
Marie, to run north about 50 miles to Hayward. Incor- 
porated April, 1900. T. J. McGrath, Green Bay, Wis., 
contractor for first 12 miles. About two miles were built 
and 12 more will be added this year. D. J. Arpin, Grand 
Rapids, Wis., is President. 

CHOCTAW TRACTION.—New electric line in Indian Ter- 
ritory, South McAlester, Carbon and Haileyville, about 
40 miles. Franchise granted. (Mar. 14, 1902.) 

CIMARRON RIVER & TAOS VALLEY.—New line 54 miles 
long from Maxwell City, on the Atchison, Topeka & Santa 
Fe, to Elizabethtown, N. Mex. Surveys completed. In- 
corporated November, 1901. Grading to begin this spring. 

CINCINNATI & DAYTON.—New electric line between the 
cities named, through Hamilton, Warren and the Mont- 
gomery Counties, Ohio. The distance is 56 miles, and 
the C., C., C. & St. L. will be paralleled by the proposed 
line. Incorporated by J. W. Daly, Geo. A. Angus, Jr., and 
others. Nothing done. (Mar. 14, 1902.) 

CINCINNATI & INDIANA.—New line from Cincinnati to 
Cottage Grove, Ind., where a connection will be made with 
the Cincinnati, Richmond & Muncie. The distance is 
about 40 miles, air line. Incorporated Feb. 28, 1902. 
(Mar. 14, 1902.) 

*CINCINNATI & INDIANA WESTERN.—Line 14 miles 
through the Kentucky mountains to the Ohio State line. 
Contract let to W. Knight Clynes, Jersey City, N. J. 
Work practically completed. 

CINCINNATI & LOUISVILLE.—New line from a point on 
the Cincinnati & Indiana Western, and the Miami River, 
Ohio, eight miles from Cincinnati, to Louisville. A num- 
ber of officers of the Cincinnati, Richmond & Muncie are 
included in the Directorate of the new line, Wm. R. Brad- 
ford, H. L. Jackson and H. C. Starr, of Cincinnati, being 
among them. 

CINCINNATI, DAYTON & FORT WAYNE.—Incorporated at 
Columbus on Dec. 8, 1902. The three projected termini 
of the road are to be Cincinnati, Fort Wayne, Ind., and 
a third point on the Indiana line not yet determined. 

CINCINNATI; GEORGETOWN & PORTSMOUTH.—Exten- 
sion from Georgetown to West Union, Ohio, 20 miles. 
Surveys have been made and rights of way secured. A 
spur of nine miles to Felicity is also projected. 

*Work in progress changing the grade between 

Bethel and Georgetown, Ohio, to standard gage. At pres- 

ent the road operates 39 miles of narrow gage, and three 

miles of standard gage between Cincinnati and George- 
town, Ohio. 

*Change of motive power from steam to electricity. 
The Tennis Ry. Equipment Co., Contractor. 

CINCINNATI, HAMILTON & DAYTON.—Extension from 
Gallia Furnace through the Waterloo coal fields to Marion, 
Lawrence County, Ohio, 15 miles. Surveys. Extension 
down Symmes Creek to Rockwood, opposite Huntington, 
W. Va. Projected. 

*CINCINNATI, LEBANON & NORTHERN.—Double track- 
ing this line between Cincinnati and Lebanon, Ohio, 35 
miles. Contract let to Edward Ryan, of Springfield, Ohio. 
The new rails will be of 70-lb. weight. 

CINCINNATI, NEW ORLEANS & TEXAS PACIFIC.—Cin- 
cinnati Southern proposes to issue $2,500,000 bonds for 
improving the terminals of the road at Cincinnati, Ohio. 

*Ballasting the track between Williamstown and 
Cincinnati, 35 miles. Contract let to the American Stone 
& Ballast Co., Cincinnati. Work to begin at once at the 
Williamstown end, and the estimated cost is $50,000. 

CINCINNATI, OXFORD & WESTERN.—New line in Ohio, 
from Cincinnati through New Baltimore and St. Charles 
to Oxford, Butler County. Incorporated June 15, 1901. 
Homer Morris, J. F. Gillespie, H. H. Smith, Walter Mor- 
ris, S. E. Frye and R. S. Gillespie, incorporators. (Mar. 
14, 1902.) 

*CINCINNATI, RICHMOND & MUNCIB.—Extension from 
Cottage Grove, Ind., to Cincinnati, Ohio, 44 miles. Com- 
pleted to Peoria, 12 miles. Remainder building. Wm. J 
Allen, of Richmond, Ind., is General Manager. 

CINCINNATI SOUTHERN.—New yards at Chattanooga, 
Tenn., at an estimated cost of $100,000, to occupy 12 
acres. Projected. 

*CLALLAM BAY & SOUTHERN.—Incorporated in Wash- 
ington, to build from Clallam Bay, up the river bearing 
the same name to tidewater near the mouth of the 
Quillayute River, 36 miles. Work in progress. D. E. 
—— and S. M. Irwin, Seattle, Wash., are inter- 
ested. 

*CLARENDON & PITTSFORD.—Extension from Shangran 
to Pittsford, Vt., miles. Building by company’s 
forces. (Mar. 14, 1902.) 

CLARINDA, COLLEGE SPRINGS & SOUTHERN.—Project- 
ed electric or steam road from Blanchard, a point on the 
Wabash in the southern part of Page County, Iowa, 
through College Springs, Clarinda, Greenfield and Win- 
terset, to Des Moines, Iowa, 130 miles. The incorporat- 
ors are: E. B. Dunham, Will Anderson, A. P. Tukey, and 
others, of Clarinda, Iowa. 

CLARKSVILLE & NORTHERN.—Surveys in Indian Terri- 
tory for a new railroad between South McAlester and 
Clarksville, Texas, by way of Carbon, Hartshorne and 
Goodland, Ind. T., 125 miles southeast. Col. John Cody 
is the engineer in charge. (Mar. 14, 1902.) 

CLATSKANIE & NEHALEM.—Incorporated in Oregon to 
build between Clatskanie and Vernonia, 18 miles. E. C. 
Coovert, S. Benson, and others are incorporators. 

CLEAR FORK.—Incorporated May, 1902, to build from & 
point on the branch of the Jellico, Lafollette & Knoxville, 
east for a distance of five miles to the head waters of 
Clear Fork River. W. D. Hines, B. D. Warfield, and oth- 
ers are incorporators. 

*CLEVELAND & PITTSBURGH.—Changing the line from 
Ravenna to Hudson, Ohio, 12 miles. Contract let to Drake 
& Stratton. Grading in progress. 

CLEVELAND, CINCINNATI, CHICAGO & ST. LOUIS.—Ex- 
tension from Aurora, Ind., to Rising Sun, about 8% miles, 
approximately paralleling the Ohio River. Line located, 
but nothing done. (Mar. 14, 1902.) 

Chicago & Southeastern branch. Rebuilding of 

bridges, stations, etc., and relaying of lines with heavy 

rails, and extra ballast. 

*Contract let to McArthur Bros., Chicago, IIl., for 
grading of second track from Pana to Hillsboro, IIl., 20 
miles, and from Hillsboro to Mitchell, 48 miles. J. 
Duffy, Hillsboro, Ill., is in charge of work. 

CLEVELAND-DUCKTOWN _(Electric).—New electric line 
between these points in Tennessee, 30 miles, via Benton. 
The incorporators are: M. C. King, of Ducktown; B. F. 
McClary, of Benton, and others. 

CLEVELAND, ELYRIA & WESTERN (Electric).—Exten- 
sion —_ Wellington south toward Ashland, Ohio. Pro- 
jected. 

CLEVELAND MANUFACTURERS’ BELT LINE & TERMI- 
NAL.—Incorporated in Ohio, to build from Lorain east to 
Willoughby, with branches from Berea south to Hinckley. 
12 miles, via North Royalton, and from Cleveland south 
to Medina, 20 miles. A. FE. Boone, of Zanesville, Ohio, 
is interested. 

CLEVELAND, PAINESVILLE & ASHTABULA ELECTRIC. 
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ATLAS RAIL JOINTS 


SUSPENDED OR SUPPORTED 
STRAIGHT, COMPROMISE, INSULATED 


Perfect alignment 
No low joints 


GUARANTEED Satisfactory fit 
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ATLAS STANDARD COMPROMISE or STEP JOINT 
Made suspended or supported. GUARANTEED to hold up the rail ends and to give perfect alignment 








I-X-L PAINTS 


FOR WOOD AND IRON WORK 


Atlas Primer 


Takes the place of oil 
or paste wood fillers 


ATLAS TIE PLATES 
Note the Cuts of the Top and Bottom of the Atlas Tie Plate 
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ASK FOR 1903 
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Atlas Railway Supply Co, 
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~New line 30 miles long between Painesville and Ashta- 

bula, and securing trackage rights on the Cleveland, Ash- 
tabula & Eastern between Painesville and Cleveland. 
Projected. A connection is also made at Ashtabula with 
the Pennsylvania & Ohio Electric. W. J. Hayes & Co., 
Cleveland, Ohio, own the road. 

CLEVELAND, WADSWORTH & SOUTHERN.—New com- 
pany, incorporated in Ohio June, 1901, with a capital 
stock of $10,000, to build a railroad from Cleveland to 
Lebanon, with branches from Granger, Medina County, to 
Akron, and from Dalton to Massillon. G. D. Hile and 
Cc. S. Homer, incorporators. (Mar. 14, 1902.) 

CLOVER RUN,—Extension from Clover Run _ to Phillippi, 
W. Va., 14 miles. Surveys in progress. Geo. M. Cote, 
Parsons, W. Va., Superintendent. 

*COAL & COKE.—Incorporated in West Virginia May, 1902, 
by officers of the West Virginia Central & Pittsburgh. 
The line will run from Leiter, 10 miles north of Elkins, 
through the Counties of Randolph, Upshur, Lewis, Brax- 


ton and Gilmer. Surveys completed and grading com- 
menced. Work is being done by the company’s forces un- 
der W. H. Bower, Superintendent. H. G. Davis is Presi- 
dent. 


COAL CREEK.—New line in the State of Washington from 
a point on the Columbia River, in Cowlitz County, across 
the State of Washington to the northern boundary. W. 
H. Moody, Albert Bettinger and J. P. MeclInery are the 
incorporators. 

COAST CYPRESS & RAILROAD.—New line from St. Marks, 
Fla., to timber lands in Wakulla and Jefferson Counties, 

the principal 


Fla. The capital stock is $150,000, and 
place of business is Muscatine, Iowa. William Musser, 
President. (Mar. 14, 1902.) 


COEUR D’ALENE & SPOKANE (Electric).—Organized at 
Spokane, Wash., to build between the points named, 35 
miles, paralleling the Northern Pacific. The road is to 
be built and operated by Coeur d'Alene, Idaho, lumber 
men. The Directors are: F. A. Blackwell, representing 
the Howard Lumber Co. of Williamsport, Pa.; Wm. 
Dollar, President of the Exchange National Bank, Coeur 
d’Alene, Idaho; A. Bettes, Detroit, Mich., and others. 

COLFAX NORTHERN.—New company organized in Iowa 
in April, 1901, to buy the property of the Iowa Northern 
from Colfax to Valeria, 7 miles, and to extend the line 
from both terminals. To be operated by the Chicago 
Great Western. Thomas N. Hooper, Jr., Des Moines, 
Iowa, President. 

COLORADO & GULF.—New line to be built south and south- 
west from Durango, Colo., through New Mexico into Ari- 
zona. The terminus in Arizona not yet determined. The 
incorporators are: C. E. McConnell and others of Du- 
rango. (Mar. 14, 1902.) 

*COLORADO & SOUTHERN.—Extension from Fort Collins 
to Wellington, Colo., 11 miles. Building. H. W. Gowen, 
Denver, Colo., Chief Engineer. 

*COLORADO & WYOMING.—Branch_ between Weston and 
Torres, 12 miles, now building by Clough & Anderson, of 
Walsenburg, Colo. 

COLORADO ROADS.—New electric line from Billy Creek 
to the town of Ouray, Colo., 20 miles. Rights of way 
secured. (Mar. 14, 1902.) 

*COLORADO SPRINGS & CRIPPLE CREEK DIST.—Exten- 
sion from Goldfield Junction to Eagle Sampler, 1.21 miles. 
Building. Under contract to Ord & Swope, Colorado 
Springs, Colorado. 

*COLUMBIA & NEHALEM.—New line in Oregon, from Co- 
lumbia west to the head waters of the Nehalem River, 
about 12 miles. Work now in progress between Columbia 
City and Merrill Creek, 4 miles. 

COLUMBIA & ST. LOUIS.—Incorporated January, 1902, in 
Missouri, to build a line 24 miles long, from Columbia, 
Mo., to a junction with the Wabash at Centralia. Bryant 
C. Winston, BE. T. Clapp, and others are interested. (Mar. 
14, 1902.) 

COLUMBIA-CAMPBELLSVILLE (Electric).—New 
line between these points in Kentucky, 20 miles. 
in progress. . 

COLUMBIA RIVER & NORTHERN.—New line incorporated 
in Oregon, to build between Lyle and Goldendale, Wash., 
44 miles. Graded, and contract for first 15 miles let to 
Axtell Anderson. Remainder let to Corey Bros. H. C. 
Campbell, 263 Yanehill St., Portland, Ore., is interested. 
BE. Oliver, Lyle, Wash., may be addressed. 

Extension from Goldendale to mouth of Rock Creek ; 
30 miles surveyed. 

COLUMBIA RY. & NAVIGATION.—Line from Spokane to 
a point on the Columbia River, in connection with steam- 
ers down the river to the portage road, and then from a 
point below to Astoria. The project comprises about 1,000 
miles of river navigation and 350 miles of railroad feed- 


electric 
Surveys 





ers. Surveys. Col. I. N. Peyton, Spokane, Wash., is in- 
terested. 

COLUMBIA SOUTHERN.—Extension between Shaniko and 
Bend, Ore., 100 miles. Location completed, and work 


will begin at once. E. E. Lytle is President; A. E. Ham- 
mond, Portland, Ore., is Chief Engineer. 

COLUMBIAN R. R. (Electric).—Incorporated in Ohio No- 
vember, 1902, to build from East Liverpool to Salem, by 
way of Lisbon, 23 miles. Former Secretary of State D. J. 
Ryan, of Columbus, and H. R. Young, of Cleveland, are 
interested. 

*COLUMBUS & “LAKE MICHIGAN.—Incorporated as_ suc- 
cessor to the property and rights of the Columbus, Lima 
& Milwaukee, extending from Defiance to Lima, 41 miles. 
At the present time 60 miles of road between West Unity, 
Ohio, and Coldwater, Mich., are being built, and 40 miles 
out of Lima are under survey. C. T. Hobart, Lima, Ohio, 
is interested. 

COLUMBUS & SOUTHERN.—Incorporated in Ohio to build 
from Columbus to Wellston, Ohio, through the Counties of 
Franklin, Fairfield, Hocking, Jackson, and others. The 
new company is the purchaser of the Lancaster & Ham- 
den road. 

COLUMBUS BELT & TERMINAL.—New line from Worth- 
ington, via Hilliard, Alton, Galloway, Grove City and Cen- 
tral Village to Columbus, Ohio. Projected. A. E. Boone, 
S. A. Baldwin and J. H. Coke, Columbus, Ohio, are in- 
terested. 

*COLUMBUS, EUFAULA & GULF.—New line from Co- 
lumbus to St. Andrew's Bay, Fla., 200 miles. Work now 
in progress between Pittsboro, Ala., and Eufaula, 21 
miles, by the company’s forces. Surveys have also been 
made for an extension to St. Andrews, Fla., 196 miles. 
W. A. Hawkins, Columbus, Ga., is President. 

COLUMBUS, LIMA & MILWAUKEE.—See Columbus & 
Lake Michigan. 

COLUSA & LAKE.—Extension from the main line to Bear 
Valley and beyond that point at a later date. Projected. 
W. VP. Harrington, of Colusa, Cal., is President. 

COMER & LAVONIA.—New railroad from Comer, Ga., on 
the Seaboard Air Line, to Lavonia, Ga., on the Southern, 
by way of Danielsville, Fort Lamar and Carnesville. about 
48 miles in a northerly direction through Franklin and 
Madison Counties. Surveys. Hon. James M. Smith. of 
Oglethorpe, Ga., is interested. (Mar. 14, 1902.) 

*CONCORD-ROCHESTER (Electric).—Contract for 4,000 
tons of 70-lb. rails let to the Pennsylvania Steel Co. by 
the Rochester Street Ry., for the proposed line between 
Coneord and Rochester, N. H., by way of Dover, 40 miles. 
Work is to begin at once. 

CONESUS LAKE.—Extension from Lakeville, N. Y., to Fair- 
view Beach, one mile. Surveyed. 

CONNEAUT & EASTERN.—New company incorporated in 
Ohio, Jan. 11, 1901, by the Carnegie Company, to build a 
ee Conneaut, Ohio, to the Pennsylvania State 

ne. J. H. Reed, Pittsburgh, Pa., is President. (Mar. 
14,°'1903.) resident (Mar 

CONNELLSVILLE CENTRAL.—New line from Buffington 
down Dunlap’s Creek to Brownsville, Pa., 12 miles. Con- 
tract let to John R. Bennett. The new line will connect 
with the Monongahela at Brownsville; and with the Ma- 





It was chartered 


sontown & New Salem at Buffington. 
Pittsburgh, Pa., is 


in August, 1902. J. H. Hillman, 
President. 

CONNOQUENESSING STREET.—Incorporated in Pennsyl- 
vania, April, 1902, to build an electric road from a point 
in the Borough of Butler, Pa., to a point in Allegheny 
— 25 miles. A. L. Reiber, of Butler, Pa., is Presi- 
ent. 

CONSOLIDATED TRACTION.—Projected from Indianapolis 
to Crawfordsville; from Frankfort through Lebanon, and 
from Lafayette to Lebanon parallel to the C. C. C. & St. 
L. About 106 miles of line will be built. Contracts will 
be awarded within a few months. 

CONTINENTAL.—Incorporated in Iowa, July 3, 1901, with 
a capital stock of $100,000, to build from the Lake of the 
Woods in British North America, to the Gulf of Mexico, 
following along the ninety-fifth degree of longitude 
through the States of Iowa, Minnesota, Missouri, Kansas, 
Indian Territory and Texas. Wm. T. Smith, of Des 
Moines, Iowa, promoter. New maps filed in January, 1902. 
(Mar. 14, 1902.) 

COOS BAY & SALT LAKE.—Extension from Myrtle Point, 
Ore., via Remote and Camas to Roseburg, 70 miles. Sur- 
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L. V. Kinney, Portland, 


veyed, and work to begin soon. 
Ore.,- is interested. 

COPPER BELT.—New company was incorporated in Utah, 
May, 1901, to operate under lease the line now building by 
the Rio Grande Western from Bingham to the mines of 
the Bingham Copper & Gold Mining Co., about 3 miles. 
Wm. Bayly, of the mining company, is President. (Mar. 
14, 1902.) 

COPPER BELT RY. & POWER.—Incorporated in California, 
January, 1902, with a capital stock of $2,000,000, to con- 
nect the Trinity copper mine, owned by Thomas Lawson, 
and the Bully Hill mine owned by H. J. De la Mar, 24 
miles. (Mar. 14, 1902.) 

*COPPER RANGE.—Extension from Houghton, Mich., to 
Calumet, 17 miles. Graded, and track laying almost com- 
pleted. C. J. Johnson, Minneapolis, Contractor. 

Phe Branch lines to Baltic Mine and Baltic Mill. Pro- 
ected. 


CORNWALL & 
from Cornwall 
Right of way 
1901. Incorporators: 
Pa.; A. M. Patch, Lebanon; J. H. 
(Mar. 14, 1902.) 

COTTON GROWERS.—New line in Mississippi from Black- 
hawk, in Carroll County, northwest to Greenwood and 
Itta Bena, 28 miles. Incorporated. H. G. Kitchell and 
Wm. A. Green, of Greenwood, are the incorporators. 

COUNCIL CITY & SOLOMON RIVER.—The Western Alaska 
Construction Co., of Chicago, has filed maps and surveys 
for the building of its road in the Seward Peninsula, 
Alaska. It is proposed to connect Council City and the 
York and Nome regions with tidewater at Solomon City 
and Good Hope Bay. 

*COWEN & GREENBRIER.—New line in West Virginia 
from Cowen, on the Baltimore & Ohio, in Webster County. 
to run east 25 miles up the Gauley River, via Belair, and 
thence to the Greenbrier River. The Gianini Construction 
Co., 2135 Main street, Wheeling, W. Va., Contractors. 
Building began July 1, 1901. James H. McCreery, of 
Pittsburgh, Pa., is President; Col. Hugh Sterling, of 
Wheeling, W. Va., is Vice-President, and A. C. Hays, of 
Pittsburgh, Superintendent and Chief Engineer. 

*CRESTON ELECTRIC RAILWAY, LIGHT, HEAT & 
POWER.—New electric line in Iowa from Creston, Union 
County, Iowa, to Winterset, Madison County, 30 miles. 
Incorporated March, 1902. Contract has been let to J. 

. Collins & Co., of Chicago. E. G. Baker, of Macksburg, 
Towa, is President. 

*CRESCENT LINE (COLORADO).—Contract for grading 
the new line with the above title, which is to run from 
Loveland sugar factory to Berthoud, Colo., a distance of 
7 Aye was let to W. A. Riley, March, 1902. (Mar. 14, 





WESTERN.—New line in Pennsylvania, 
to Steelton, Dauphin County, 25 miles. 
being obtained. Incorporated in March, 

B. H. Buckingham, of Cornwall, 

Moore, Pittsburgh 


CRIPPLE CREEK & PUEBLO.—New line from Cripple 
Creek to Pueblo, 33 miles. Projected. The road will in- 
volve a number of tunnels, and the motive power will 
probably be electricity. J. T. McCauley, Chicago, and C. 
W. Spurgen, Colorado Springs, are interested. 

CROSS COUNTRY (Electric).—New electric road 15 miles 
long from the termination of First avenue at Flushing 
Bay, College Point, N. Y., and the intersection of Liberty 
avenue, Brooklyn, and the county line between Kings and 
Queens Counties, to Willets Point. Projected. 

*CUBA COMPANY.—New line in Cuba from Sancti Spiritus 
to Santiago de Cuba, 300 miles. Practically completed. 
Sir Wm. C. Van Horne, Chairman of the Board of Control 
of the Canadian Pacific, is President. 

CUBAN EASTERN.—Incorporated February, 1903, in New 
Jersey, with a capital stock of $2,000,000. It will build 
and operate railroads in Cuba. L. N. Wheaton and F. B. 
Mearkles are interested. 

CUBA ROADS (Electric).—Franchises for lines in the city 
of Havana, Cuba, have been granted to W. H. Park and 
H. G. Hamilton, of Youngstown, Ohio. 

CUMBERLAND.—Incorporated as an auxiliary of the Cum- 
berland Coal Co., to build from a point on the Louisville 
& Nashville, near Artemus, Ky., to Lunsford, 10 miles. 
Cc. W. Stone, of Warren, Pa., is President. 

CUMBERLAND MOUNTAIN.—New line from Rugby Road, 
Tenn., on the Cincinnati, New Orleans & Texas Pacific, 
to run southwest about 40 miles to Monterey, on the Ten- 
nessee Central. Surveys completed, but nothing further 
done. Robert Walton, of Rugby, Tenn., interested. (Mar. 
14, 1902.) 

CUMBERLAND RIVER’*& NASHVILLE.—New road to Ken- 
tucky from Burnside, 130 miles southwest to Nashville. 
Tenn. Location begun at Monticello, Ky. L. F. Hubbell 
and J. C. Ogden, of Frankfort, Ky., incorporators. (Mar. 
14, 1902.) 

Charter amended Oct. 21, 1901, for extension from 
Burnside, Ky., to a point on the Tennessee State line in 
Clinton County. (Mar. 14, 1902.) 

CUMBERLAND VALLEY.—New line 10 miles long up the 
valley of Brush Creek, Ky., passing through coal lands. 
Projected. Rights of way being secured. 





CUMMING & BUFORD ELECTRIC.—New electric line from 
Buford, in Gwinnett County, Ga., to Cumming, in Forsyth 


County, a distance of 11 miles northwest, crossing the 
Chattahoochee River at or near the Garner i ag In- 
corporated Nov. 19, 1901, by J. B. Puett and R. W. Shad- 
902) Forsyth County, Ga., and others. (Mar. 14, 


CURWENSVILLE-BELLS LANDING.—New line in Penn- 
sylvania between these two points, 12 miles. Rights of 
way secured, but no prospect of immediate building. 


D 


DAKOTA EASTERN.—New line from Watertown to Sioux 
Falls, S. Dak., by eg Fargo, N. Dak. The Directors 
are: H. D. Walruth, W. D. Morris, and others, of Water- 
town. Organized March, 1902. (Mar. 14, 1902.) 

DALLAS & NEW MEXICO (VELASCO, BRAZOS & NORTH- 
ERN).—Line from Dallas to Boyd, Texas. Projected. The 
unused grade of the old Dallas, Archer & Pacific has been 
secured and financial arrangements have been made which 
will enable the road to proceed at once with the first divis- 
ion of the line west from Dallas. C. C. Waller, Houston, 
Tex., is President. 

DALLAS & YAQUINA.—New line in Oregon from Dallas 
to Yaquina Bay, 42 miles. J. C. Talbot, Dallas, Ore., may 
be addressed. 

*DALLAS, CLEBURNE & SOUTHWESTERN.—Line from 
Dallas to Egan, 39 miles. Surveys. Contract let to Daugh- 
erty & Davis, Joplin, Mo. Extension from Cleburne to 
Glen Rose, 25 miles. Contract also let to above firm. Ten 
miles between Cleburne and < practically completed. 
W. D. Myers, Cleburne, Texas, President. 

DANSVILLE & MOUNT MORRIS.—General betterment, this 
line, which extends between Dansville and Mount Morris, 
N. Y., 15 miles. Plans for bridges, trestles, ballast, etc. 
Projected. (Mar. 14, 1902.) 

DANVILLE & BLOOMSBURG (Electric).—Projected road 
along the towpath of the old canal between these two 
cities, a distance of 10 miles. Rights of way secured. 

DANVILLE & EASTERN.—Incorporated in Illinois, to build 
and operate a line from the Western part of Vermillion 
County to Danville. H. C. Martin, Attica, Ind.; Geo. T. 
Buckingham, and others, of Danville, Ill., are interested. 

DANVILLE & WESTERN.—Standard gaging the line from 
Martinsville to Stuart, 832 miles. Work to be begun svon. 
J. A. White, Danville, Va., Superintendent. 

DARIEN & WESTERN.—Extension proposed te Walthour- 
vilie and Vidalia, on the Seaboard Air Line. 55 miles. 
Line now runs between Darien and Crescent, Ga., 11 miles. 
John S. Lane, Darien, Ga., may be addressed. 

DAVENPORT & WESTERN ELECTRIC.—-New electric line 
between Davenport and neighboring cities and towns in 
Iowa. Incorporated Jan. 8, 1902. (Mar. 14, 1902.) 


*DAWSON (CHICAGO, ROCK ISLAND & PACIFIC).—New 
line from Tucumcari, N. Mex., to Dawson, N. 


Mex., 132 








New Mexico 
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miles. Grading in progress. The work includes six 
bridges. Geo. S. Goode & Co., of Lockhaven, Pa., Con 
tractors. 


DAYTON & FAUNSDALE.—New line from Dayton, Ala.. 
north nine miles, to Faunsdale, and thence to the coal 
fields. Graded for nine miles some time ago. Work to be 
recommenced shortly. J. J. King, Demopolis, Ala., Vice 
President ; M. A. Myers, Selma, Ala., Treasurer. (Mar. 14, 
1902.) 

DAYTON & KENTON.—New electric line from Dayton to 
Kenton, Ohio, and also to Springfield and Troy.~ To be 
double track between Dayton and New Carlisle, then single 
track to Springfield, 11 miles, and single track eight miles 
west to Troy, connecting at Kenton with the lines of the 
Everett-Moore Syndicate. Work to be done soon by Falk 
& Co., Milwaukee. (Mar. 14, 1902.) 

DAYTON & XENIA TRANSIT.—Extension, 28 miles long, of 
this electric line, southeast from Xenia to Washington, 
Ohio. Rights of way are reported secured by A. W. An 
derson, Superintendent. (Mar. 14, 1902.) 

*DAYTON & NORTHERN TRACTION.—New line from 
Greenville to Union City, Winchester and Muncie, Ind., 48 
miles. Building. 

*DAYTON, LEBANON & CINCINNATI.—New line from 
Hempstead to Dayton. First three miles completed. Line 
from Lambeth, Ohio, to Dayton, three miles, under contract 
to the Great Northern Construction Co., of Columbus, Ohio. 

DAYTON, UNION & HUNTINGTON.—New line in Indiana. 
to connect Versailles, Ohio, with Huntington, Ind. Bids 
asked for the first 70 miles between Union City, Ind., ani! 
Huntington. James Williams, Columbus, Ohio, may be ad 
dressed. 

DECATUR & DANVILLE.—New line from Decatur to Jas 
per, Ala., 80 miles. Future extensions are also planned to 
Tuscaloosa, and eventually to Selma. Tuscaloosa is 5° 
miles from Jasper. Backed by Cincinnati interests. Sur 
veys reported. (Mar. 14, 1902.) 

*DEEPWATER.—New road in Raleigh and Wyoming Coun 
ties, W. Va., for 20 miles. Contracts let. Company’s office 
at Beckley, W. Va. 

DELAND & DAYTONA ELECTRIC.—-New line from_S*. 
John’s River to Daytona, Fla., 30 miles, via Deland. Bids 
are now being asked for equipment, etc. Work will be 
begun within 60 days. Frank S. Bond, Deland, Fla., may 
be addressed. 

*DELAWARE & HUDSON.—Standard gaging from Platts 
burg to Saranac Lake, 73 miles, well under way. The re 
laying of ties, rails and ballast from Saranac Lake to 
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The Latest 2“ Best Wolhaupter Tie Plate 


| PATENTS 
ARE CONTROLLED BY THIS COMPAN 


“CHICAGO” 
TIE PLATE 


Has no grooves to hold | Standard Wolhaupter Rail Joint 


brine and sand. Has slop- Has the best distribution of metal— +. 
ing top to get rid of them Is the Strongest of its type—Is the cheapest “Tne ROOKERY” 
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RECEIVED THE HIGHEST 
AWARD 
IN ITS CLASS 
AT PARIS EXPOSITION, 1900 
AND 
PAN-AMERICAN, BUFFALO, 1901 





BRANCH AGENCIES: 


Boston, Mass., John Hancock Bldg. 
Chicago, Ill., Monadnock Bldg. 
Denver, Col., Equitable Bldg. 


Sr Loti, Moy Comorweath Drast Bldg Continuous Rail Joint Gompany of America 
San Francisco, Cal., Wells Fargo Bldg. 
St. Paul, Minn., Pioneer Press Bldg. GENERAL OFFICES: Century Building, (42 Market St., NEWARK, N. J. 


























J. ABBOTT NILE, President R. J. VIRGIN, Vice-President W. S. SMITH, Treasurer and Gen’! Manager 


The Safety Rail Joint Company 


| Main Office 2 KILBY STREES, BOSTON, cat 
26 CONGRESS ST., RUMFORD FALLS, ME. 144 WASHINGTON STREET, SALEM, MASS. 








This is the Safety Rail 
Joint that fills the long 
felt want, that makes the 
journey safer for you, that 
keeps the train on the 
track gliding along so 
smoothly, without a jolt 
or jar to its passenger 
cars 


















































The construction of the 


SAFETY RAIL JOINT 


is shown by the cuts above. It is simple and makes an easy riding and safe track 
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“cue McCORD & COMPANY — “sate 


Lake Vlacid, nine miles, also in progress. Sundstrom & 
Stratton, of New York City, are the Contractors. 
*Spur, 1% miles ae to the mills of the Union Bag 
Paper Co., Saker’ s Falls, N. Y. Building. 

DELAWARE & MAGNETIC SPRINGS.—-Incorporated in 
New Jersey July, 1902, to produce and furnish power by 
means of air, water, steam, electricity, ete. J. Albert Odell, 
419 Market street, Camden, N. J., is interested. 

DPRLAWARE & NORTILAMVPTON.—New line in Northampton 
County, Pa., from Sandt’s Eddy to Stockertown, six miles. 
Bids are asked. B.S. Dunn, 25 Broadway, New York, is 
President. 

DELAWARE, BERKSHIRE & SUNBURY.—New line in Ohio, 
to run between the points named, 12 miles. Work to begin 
soon, 

DELAWARE GENERAL ELECTRIC.—Projected  32-mile 
electric road through Kent County, Del. C. R. Layton, 
Secretary of State, is sarl to ne interesied. 

*DELAWARE, LACKAWANNA & WESTERN. | Track eltera- 
tion between Harrison, N. J.. and Mast Orange, 24 miles. 
Sec, L, Passaic River to High street, Newark, partly grad- 
ed. Sec. IIl., Morris Canal to Fifteenth street, Newark, re- 
taining walls partially completed. F. D, Hyde, Contractor 
for See. I.: Sanford & Harris, Hoboken, N. J., Contractors 
for Sec. — 

Plans being > to abolish grade crossings at 
Pree nieny N. J. Nothing definite determined. Prelimi 
nary yard work being done. 

Cut-off in Western New Jersey. from Waterloo west 
about 15 miles to Delaware Gap, cutting out Washington 
from the main line. Preliminary surveys are in progress, 
but nothing definite determined. Other surveys are in 
progress along the line to examine what changes may be 
practicable in the near future. 

Plans made for raising the tracks at Bloomfield, 
N. J.. though no time has been decided upon for commenc- 
ing the work. 

*Depression of tracks at Summit, N. J., from a point 
half a mile east of the station to the city limits, about 
two miles. Estimated cost, $525,000, Contract made with 
city. Work to begin in spring of 1903. 

DELAWARE ROADS.-—Rights of way are reported obtained 
by New York interests for an electric line 385 miles long 
from Seaford, Del., to Rehoboth Beach, by way of George- 
town, Milton and other towns. (Mar. 14, 1902.) 

DELAWARE ROADS (Electric).—Surveys reported for the 
Wilmington & New Castle, New Castle & Delaware City 
and the Delaware City & Middletown Connecting trolley 
lines. The route will have a total of 26 miles operated. 

DELAWARE VALLEY.—-FExtension from Stroudsburg to Say 
lorsville, Pa., 13 miles. Surveys completed. 

DELAWARE VALLEY (Elec ‘tric ).—Extension from Bushkill, 
TPa., to Port Jervis. N. Y.. 27 miles. Projected. HI. A. Nor- 
man, General Manager. ast Stroudsburg, Pa. 

*DELAWARE VALLEY TRACTION.——New line in Pennsyl 
vania building by the Crystal Springs Mining & Milling Co. 
a distance of 33 miles. W. IF. Sadler, Jr., Trenton, N. J. 
is Secretary. 

DENVER & RIO GRANDE.— Relocation of line between Den 
ver and Colorado Springs to establish a 1 per cent. grade 
from Castle Rock to Valmer Lake and from Palmer to 
IIusted. 

*lerin’s Peak Branch, from Durango, Colo., four 

miles, to the mines of the Boston Coal & Fuel Co. Build- 

ing. (Mar. 14, 1902.) 

Reduction of grade from Palmer Lake to Colorado 
Springs. Surveyed, but it is not likely that work will be 
authorized for some time. 

$75,000 is to be spent this year in improving the 
terminals at Pueblo, Colo. Likely to build. (Mar. 14, 
1902. 





Extension from Salina to Green River, 20 miles. 


Projected ¢ z 
Castle Valley cut-off. See Rio Grande Western. 


\ 


*DENVER & NORTHWESTERN (DENVER NORTHWEST- tunnels on this section. ‘The remainder of the route to 
ERN & PACIFIC).—Extension from Arvada, Colo., to the Kremmling includes a loop back from Boulder or 5° 
The line then de- 


Leyden Creek coal mines, 10 miles. Grading completed. Jenny Creek across Rollinsville Pass. 


DENVER, EL RENO & NEW ORLEANS.—New line in Okla- 


homa to run through Beaver, Woodward, Potawaiomie and Springs, and to Kremmling. 


scends the mountains to Frazier Canyon to Sulphur 


other Counties in Oklahoma, with headquarters at El] Reno. *DE QUEEN & EASTERN.—New line in Arkansas to Mur- 


Incorporated. 


freesboro, 40 miles. Completed: between De Queen and 
Lockesburg, 19 miles, and remainder of road now being 


DENVER, ENID & GULF.—Extension from. Enid to Alva, 50 
miles. Projected. KE, G. Peckham, Blackwell, Okla. 'T., is graded. Incorporated September, 1900. Harry Large, of 
interested. De Queen, is interested. 

DENVER, KANSAS & A'TLANTIC.—Chartered ini Oklahoma, DES MOINES & NORTHERN I9WA.—Preliminary surveys 
February, 1902, with a capital of $15,000,000, to build a run for 225 miles from Des Moines north and northeast 
railroad system in Oklahoma, Indian Territory, Arkansas to Minneapolis, by way of Boone, Webster City and Britt, 
and Texas, involving lines from Denver southeast to Mar- lowa, and Janesville, New Prague and Shakopee. The 
shall, Okla. T.. and thence to Paris, Tex., with a branch entire length of the line is to be 265 miles, with maximum 
to Fort Smith, Ark., and numerous other branches. The grades of 0.5 of 1 per cent., and maximum curves of 3 
incorporators are: J. J. Cameron, Albert E. Yerkes and 8. deg. ‘The work will include one steel trestle 1,600 ft. long 

and 125 ft. high. Nothing done yet except securing right 


D. Cook, of Chicago, and others. (Mar, 14, 1902.) 


of way. Large ‘amounts of rails to be ordered this spring. 
-) 


*DENVER NORTHWESTERN & PACIFIC. This entire line Chee i4, 1502 
has not been definitely located as yet, but surveys have % = 
been made to Kremmling, 130 miles from Denver. The oe MOINES & SOUTHWESTERN.—New line in Iowa from 
road will start from the completed grade of the Denver & Des Moines southwest, 56 miles, to the State line at Cres- 
Northwestern, eight miles out of Denver, and will run ton. Principal office, Des Moines. | enh gk completed ir 
northwest to Coal Creek, nine miles, thence along the foot- Madison and Adair Counties. Incorporated June . 
hills five mills to South Boulder Canyon. It will then go R. W. Clayton, of Oskaloosa, and F. W. Cherry, of Cres- 

ton, interested. (Mar. 14, 1902. 


up the canyon 10 miles to Black Canyon, Rollinsville and 


the upper end of Boulder Park, 12 miles. 
this section was let to Pair & Crook, of Pueblo, and to line between Des Moines and Nevada, Iowa. Gradin 
George S. Gocd & Co.. Lockhaven, Pa. There will be 25 gun and rails are to be laid at once. (Mar. 14, 190 


The contract for *DES MOINES, ELDORA & NORTHERN.—New electric 
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UNION DEPOT VIADUCT, DETROIT, MICH. 


SUPERIOR GRAPHITE PAINT 


FOR 


Bridges, Buildings and Metal Surfaces 


—MANUFACTURED BY— 


DETROIT GRAPHITE MANUFACTURING CoO. 


CHICAGO DETROIT NEW YORK 
1112 MONADNOCK BLOCK 141 BROADWAY 
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“NEVER-BREAK” PATENTED PLAIN BACK SHOVELS 


We make all sizes 
and styles. 


WRITE FOR PRICES. 








Will do more and better 
work, and last longer than 
any you ever used before. 


















READ BELOW LETTER. 





LOCOMOTIVE SCOOPS. 





UP-TO-DATE SHOVELS. 





i< 






H j 
‘< SHORT FULCRUM >: 














Front View. Back View. DON’T BREAK THE MAN’S BACK. Regular D Handle. Malleable Tamping Handle. 
PATENTED PLAIN BACK SHOVELS. EXTRA HEAVY BLADE R. R. SHOVELS. 


READ THIS! 


THE WESTERN OHIO RAILWAY CO,—Construction and Operating Departments. 
Lima, O., Jan. 2, 1903. 





THE AVERY STAMPING CO., Cleveland, O.: 

Gentlemen—Replying to your favor of December 29th, regarding the condition of your Patent 
Plain Back Shovels sent us some time ago, beg to state that these shovels are well balanced, and 
as to comparison with other types would state they are far ahead. 

While the shovels you sent us were your Mohawk brand, or 4th grade, yet we found them to 
be of sopetiot wearing quality and will give an excess of life over the regular plain back shovels. 

DW P—K Yours truly, THE.WESTERN OHIO RAILWAY CO. 











COAL SHOVEL. 


THE AVERY STAMPING GO., yévensnésx’ coos, Cleveland, Ohio, U.S.A. 
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DES MOINES, IOWA CITY & EASTERN.—New line from 
Des Moines, lowa, east 240 miles, via Montezuma, Par- 
nell and Iowa City to Peoria. Preliminary surveys and 
right of way being secured. Field work to begin in March. 
D. B. Lyons, General Manager, and C. A. Starr, Secretary, 
both of Des Moines. 

*DES MOINES, IOWA FALLS & NORTHERN.—Extension 
of 50 miles northward from lowa Falls, via Cambridge. 
Building. 

DES MOINES, MT. AYR & SOUTHERN ELECTRIC.— 
New electric line from Mt. Ayr to Creston, 28 miles. Two 
routes have already been surveyed. F. EB. Sheldon, of Mt. 
Ayr, is President. 

DES MOINES SOUTHERN.—New line from a _ connection 
with the Chicago Great Western south of Des Moines, in 
a southwestern direction through Winterset to Greenfield, 
Iowa. Rights of way secured, and building to begin soon. 

DES MOINES TERMINAL.—Incorporated in Iowa, June, 
1902, to build terminal tracks, etc., in Des Moines. Sur- 
veys now in progress, and rights of way being secured. 
F. M. Hubbell, of Des Moines, is President, and A. L 
Morgan, Chief Engineer. 

DES MOINES WESTERN.—Incorporated Feb. 10, 1902, by 
F. M. Hubbell, Son & Co., Des Moines, lowa, with plans 

_ of building from Des Moines west to some point on the 
Missouri River. No surveys have been made, and the 
$302) route has not as yet been determined. (Mar. 14, 

*DETROIT & CHARLEVOIX.—New line from Frederic, 
Mich., on the Mackinac Division of the Michigan Central, 
northwest 42 miles via Alba, on the Grand Rapids & In- 
diana, to South Arm, on Pine Lake, a branch of Lake 
Michigan. Also a number of side tracks to be built. Prac- 
tically completed. President, Willis C. Ward; Vice-Pres- 
ident, Frank B. Ward. 

DETROIT & MACKINAC.—Extension to Cheboygan and 
Mackinaw, Mich.; 15 miles of right of way secured, and 
prospects for building good. 

DETROIT MANUFACTURERS.—Incorporated in Michigan, 
February, 1902, to build from Orleans street, through 
Guion and Wight streets to the Belle Isle bridge in the 
city of Detroit, a distance of about one and three-quarter 
miles. The incorporators are: J. C. Donnelly, Solon Burt, 
M. B. Mills, W. T. Barbour, W. C. McMillan, J. H. Harris 
and H. J. Lyster, all of Detroit. (Mar. 14, 1902.) 

DETROIT RIVER & LAKE ERIE TERMINAL.—Incorpo- 
rated in Michigan, February, 1902, to build from Twelfth 
and Howard streets, Detroit, to a point in Mongaugon 
Township, a distance of about 12 miles. The articles of 
association provide that the line may be equipped either 
with steam or electricity. The Directors are: C. BE. N. 
Coles, D. B. Cunningham, and others, of Detroit. (Mar. 
14, 1902.) 

DETROIT, SANILAC & BAY CITY.—New line from Detroit 
through Lenox, Memphis, Yale, Peck, Sanilac Center, El- 
mer City, and other cities, to Bay City, 180 miles. C. 
R. Lovejoy, of Lenox, Mich., is said to be interested. 

*DETROIT SOUTHERN.—Extensions between Lawrence 
Furnace and Bloom Switch, Ohio, 19 miles, and from 
Bloom Switch to Jackson, Ohio, 23 miles. Now building. 
Gilman, McNeill & Co., Contractors. 

Surveys between Napoleon and Toledo, Ohio, 36 





miles. 

DETROIT, TOLEDO & MONROE SHORT LINE.—Incor- 
i in Michigan to build from Monroe to Detroit. 
fatthew Slush, of Detroit, is President; C. A. Black, 
Vice-President. 

DEVIL’S LAKE & NORTHERN.—Extension from Stark- 
weather northwest 35 miles. Projected, but no prospects 
for immediate building. H. Briggs, Devil’s Lake, 
N. Dak., is Traffic Manager. 

DONALDSONVILLE & NAPOLEONVILLE.—Organized in 
Louisiana to build between the above named points, 15 
miles along the west bank of the Bayou La Fourche. Wm. 
M. McGalliard is President, and H. E. Hanson, of Don- 
aldsonville, Secretary. 

DONORA-ELK CREEK HARBOR.—New line from Donora, 
Pa., to Elk Creek Harbor, by way of South Sharon. To 
be built by the Union Steel Co., Pittsburgh, Pa. 

DONORA SOUTHERN.—New line in Pennsylvania from a 
point near Bradford, on the Pittsburgh, Virginia & 
Charleston, to a point near Baird Station, three and a 
half miles. W. H. Donner, Pittsburgh, is President. 

*DOTHAN, HARTFORD & FLORIDA.—New line from Do- 
than, Ala., on the Alabama Midland, to run by way of 
Graceville and Chipley, Fla., south to southeast to St. 
Josephs Bay, Fla., 117 miles. Incorporated Oct. 25, 1899. 
Rights of way secured and entire line located, plans com- 

leted, and contracts let to B. H. Hardaway, of Colum- 
us, Ga. The Union Trust Co., of Philadelphia, Pa., is 
trustee. Bonds are ready for delivery to purchasers. J. 
P. Pelham, of Dothan, Ala., is President. C. R. Garrard 
is Chief Engineer. Fourteen miles of right of way have 
been cut and two miles of grading done. The company 
will use 56-lb. relaying steel rails. (Mar. 14, 1902.) 

DRUMMOND COLLIERY.—New line 2.3 miles long to be 
built for the International Coal Mining Co., of Westville, 
Nova Scotia. The work includes about 23,000 cu. ft. of 
earthwork. C. Fergie, of Westville, is President and Gen- 
eral Manager. 

DRY FORK.—Logging extension up Red Creek, W. Va., six 
to eight miles. Preliminary surveys, but no immediate 
prospect of building. (Mar. 14, 1902.) 

DUBUQUE & WESTERN.—Organized in Clinton, Iowa, Jan- 
uary, 1902, to build a railroad from Dubuque, — 
County, lowa, to Boone, Boone County, 175 miles. H. W. 
Seaman, of Clinton, Iowa, is President. (Mar. 14, 1902.) 

DUE WEST-DONALD’S.—Subscriptions being asked from 
the citizens of Due West, Ala., by F. J. Lockhart, of 
Augusta, Ga., to build from Due West to Donald’s, four 
miles. The matter is now under consideration. 

*DULUTH & NORTHERN MINNBESOTA.—New line from 
Knife River, Minn., on the Duluth Iron Range, northeast 
through St. Louis and Lake Counties into extensive lum- 
ber tracts. Work in progress. Sixty-two miles of main 
line and branches, besides sidings, completed. Four miles 
more main line and eight miles of branches graded, and 
grading on upwards of 20 miles more to be completed dur- 
ing 1903. Gen. R. A. Alger, of Alger, Smith & Co., De- 
troit, owners of the line, is President, and John Millen, 
—— Minn., is General Manager. Work by company’s 
orces. 


*DULUTH, MISSABE & NORTHERN.—Contract let to 
Halvorson & Richards, of Minneapolis, for a short line 
from Eveleth, Minn., to mines. 

DULUTH, SPRINGFIELD & GULF.—See Louisiana Pur- 
chase System. 

*DULUTH, VIRGINIA & RAINY LAKE.—Extension from 
Virginia to Koochiching, Minn., 100 miles. Contract let 
to the Minnesota Land & Construction Co., Duluth. Grad- 
ed for 30 miles out of Virginia, and track laid on 20 
miles. R. A. va, Virginia, Minn., Manager. 

DUMAS-MEDFORD.—New line projected between these 
oints in Arkansas, 12 miles. oseph Franklin, of Little 
Rock, Ark., may be addressed. 

DUMP CREEK R. R. & MINING.—New line from coal lands 
in Russell and Dickenson Counties, Va., to the Norfolk & 
Western, eight miles. J. Yost, of Staunton, Va., Presi- 
dent, and E. Cooper Shapley, Stephen Girard Building, 
Philadelphia, Vice-President. Nothing done. 

*DURHAM & CHARLOTTE.-—Extension from Gulf to Dur- 
ham by way of Pittsboro, 14 miles. Three miles have 
been located and one mile graded. 

- *Extension from Star to Troy, N. C., 7 miles. 

Three miles have been graded. 


E 


Extension from Eagles Mere, Pa., to 
e 








EAGLES MERE. 





Eagles Mere Chautauqua, one and a half miles, doubl 
track. 
let yet. 


Work to begin in April or May, but no contract 
(Mar. 14, 1902.) 7 nee 


EAST & WEST ILLINOIS.—New line from Mount Car- 
mel, Ill., through Lawrence, Wabash, and other counties 
to the Mississippi River near Thebes, I1l., 120 miles. The 
incorporators are: N. G. McLain, E. C. Schuetze, and oth- 
ers of East St. Louis and St. Louis. Projected. 

*EAST & WEST OF GEORGIA.—See Seaboard Air Line. 

*EAST CAROLINA.—New line from Tarboro, N. C., south 
36 miles via Macclesfield, Farmville and Castoria to Snow 
Hill. Completed from Tarboro to Farmville, 26 miles. 
Building to Snow Hill, 10 miles. H. Clark Bridges, of 
Tarboro, is President. 

EASTERN ARKANSAS.—New line from Helena, Ark., north 
along Crowley’s Ridge to the southern bank of the L’An- 
guille River, and across the river to a point between Big 
Lake and Crowley’s Ridge, on the border of Missouri. In- 
corporated January, 1903. G. T. Updegraff is President, 
and J. B. Pillow, Vice-President. The company’s main 
office is at Helena, Ark. 

EASTERN ILLINOIS & ST. LOUIS.—New line in Illinois 
from a point on the Indiana State line through Iroquois, 
Vermillion, Douglas, Macoupin, and St. Clair Counties to 
East St. Louis. The incorporators and first Board of 
Directors are: BE. H. Seneff, J. P. Reeves, H. F. Jones and 
F. W. Krohn, all of Chicago. 

*PASTERN OF ALABAMA (LOUISVILLE & NASHVILLE). 
—New line from Tallageda to Pyriton, Ala., 25 miles. 
Contract let to the Donaldson Construction Co., of Birm- 
ingham, Ala. P. H. Smith, of Talladega, is President. 

*EASTERN OF NEW MEXICO (ATCHISON, TOPEKA & 
SANTA FE).—Incorporated in New Mexico to build from 
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Texico, on the Pecos Valley R. R., to Rio Puerco. Con- 
tract for grading the first 60 miles from Belen to Willard 
let to D. Lantry & Sons, Strong City, Kan. 

EASTERN TEXAS.—Extension between Kennard, Texas, 
and Crockett, 18 miles, is now being located and con- 
tracts will be let soon. The work will involve several 
bridges. P. A. McCarthy, Kennard, Texas, is Chief En- 
gineer. ‘ 

EASTON & RAUBSVILLE.—New line between Easton and 
Raubsville, Pa., five miles. Surveys. Lewis P. Muthart, 
of Easton, Pa., is President, and Warren F. Cressman, 
Chief Engineer. 

EASTON & WASHINGTON TRACTION.—New company in 
New Jersey to control a number of electric lines in the 
vicinity of Easton, N. J. 

EAST ST. LOUIS & LAKE SHORE.—Incorporated in II- 
linois to build from East St. Louis through St. Clair, 
Washington, Perry, and other Counties to Elizabethtown. 
The Directors are: Wm. Ortgier, Geo. Ortgier and Wm. 
R. Drummond, of East St. Louis. 

EAST ST. LOUIS TERMINAL.—Incorporated at Bast St. 
Louis, Ill., to build from Harrisonville to Alton, 65 miles. 
M. M. Stevens, W. S. Forman, Robert Bethmann, and oth- 
ers, of East St. Louis, are Directors. Projected. 

*EAU CLAIRE, CHIPPEWA FALLS & NORTHEASTERN. 
—Extension from Sillhawn to Yellow River, Wis., 15 
miles. This is part of the extension from Chippewa Falls 
being built by this road for the Chicago, St. Paul, Min- 
neapolis & Omaha. Winston Bros. Co., Minneapolis, 
are the Contractors. 

EDGEWATER & FORT LEE (Electric).—Extension along 
the Hudson River from Edgewater, N. J., to Fort Lee, four 
miles. Rights of way practically secured. 

*EEL RIVER, EUREKA & PACIFIC.—New line from Piper- 
wood south via Laribee, Cal., to Southfork, 12 miles, now 
being graded to Laribee, six miles, by the forces of the 
Pacific Lumber Company. 

ELDORADO.—New line from Ibex, 12 miles west of Needles, 
on the Santa Fe Pacific, 60 miles north to Eldorado Can- 
yon, Nev., with joint track service over the Santa Fe 
Pacific between Needles and Ibex. Building to have been 
begun in November, 1901. (Mar. 14, 1902.) 

*ELDORADO & BASTROP (MISSOURI PACIFIC).—Char- 
tered in Arkansas, February, 1902, to build from State 
line via Lapile to Eldorado, 44 miles. Seven and one-half 
miles to Ouachita River have been completed, and the 
remainder graded as far as Eldorado. Dodson & Sons, 
Bastrop, La., Contractors. 

ELIZABETHPORT, AMBOY & LONG BRANCH.—Incorpo- 
rated in New Jersey to build between Elizabeth and Long 
Branch. W. Parker Runyon, of Perth Amboy, and An- 
drew Kirkpatrick, of Newark, N. J., are interested. Pro- 
jected. . 

ELK & HIGHLAND.—New line from Coon Run Junction, 
Pa., to Portland. Completed to Middletown. re: & 
Miller, Kane, Pa., President. Nothing further done. 
(Mar. 14, 1902.) 

ELK VALLEY & MIDLAND.—New line in West Virginia, 
from Centralia into Pocahontas County, W. Va. _ Incor- 
porated. 

ELLAVILLE, WESTLAKE & JENNINGS.—Extension from 
Ellaville, Fla., via Chancy and Day to Slayton, 26 miles. 
Nothing being done at i? E. E. West, Westlake, 
Fla., President. (Mar. 14, 1902.) 

ELLISTON & SOUTHERN.—Extension into Elliston, one 
and a half miles. Projected.” B. Edgar, of Helena, Mont., 
General Manager. 

*ELLISVILLE & LAUREL.—New line 8 miles long between 
Ellisville and Laurel, Miss. Grading practically complet- 
ed. TT. S. Howell, Ellisville, may be addressed. 

ELMIRA & WAVERLY.—New electric road about 18 miles 
long between Elmira and the village of Waverly, a. 
Incorporated in November, 1901, with office at Elmira. 
(Mar. 14, 1902.) 

*EL PASO & NORTHEASTERN.—Extension from_ Liberty 
Junction, N. Mex., north to Dawson, 133 miles. Surveyed 
and graded for 20 miles by Geo. S. Good & Co., El Paso, 
Texas. (Mar. 14, 1902.) 

*EL PASO & ROCK ISLAND.—Extension five miles long 
from Cox Canyon, N. Mex., to a large timber tract. Con- 
tract let. Grading will begin at once. 

EL PASO & SOUTHERN.—New line projected from the 
boundary of Texas and New _ Mexico, three-fourths of a 
mile above the boundary of Missouri, to El Paso, three 
miles; also east through the city two miles. Wm. E. 
Dodge, and others, of New York, are interested. 

*EL PASO & SOUTHWESTERN.—Branch 10 miles long 
from Fairbanks to Tombstone, Ariz. Contract let to Or- 
mond & Crook. 

Cut-off between Forest and Waco to eliminate the 

heavy grade between Douglass and Waco. Surveys in 

progress. 

*Extension between Douglass and El Paso, 143 
miles. Now building. Orman & Crook, of Pueblo, Colo., 
and Caples, O’Connor & Powers, of El Paso, Contractors. 

ENID, SAN DIEGO & PACIFIC.—New line from Enid, 
Okla. T., to San Diego, Cal., 1,000 miles. Projected. No 
track has been laid, and contracts are not let. Edmund 
Frantz, Enid, is President. 

ENGLAND & CLEAR LAKE.—New line in Arkansas, from 
a point in Lonoke County to Laster’s Landing, on the 
Arkansas River, nine miles. J. E. Hicks, N. B. Beakley, 
Little Rock, Ark., are interested. 








EPHRATA & LEBANON TRACTION.—New company or- 
ganized at Lancaster, Pa., to build an electric line be- 
tween the points named, 20 miles. T. A. Wilson, of Lan- 
caster, Pa., is President. 

ERIE.—Building of passenger tracks over Bergen Hill to 
relieve the traffic through the tunnel at Jersey City. 
Plans approved, and project is now being financed. 

ew classification yard at Cleveland, to cost 

$500,000. Land bought. 

New freight yard in the block in New York City 

bounded by Bleventh and Thirteenth avenues, Twenty- 


eighth and Twenty-ninth streets. (Mar. 
14, 1902.) 
—C 








Land secured. 


ut-off between Port Jervis, N. Y., and Lackawax- 
en, Pa. The present distance between these two points, 
on the Erie, is 23 miles, and it is expected that the new 
route oe) reduce the distance to 11. Projected. (Mar. 





New_ferry-houses at Jersey Cit Chambers and 
23d Sts., New York. eee 

*ERIE & CONNEAUT TRACTION.—New electric from Erie 
to Conneaut Junction, Pa., about 25 miles. Contract let 
to W. McLean & Co. 

*ESCANABA  & LAKE SUPERIOR.—Extension 15 miles 
north from Northland, Mich. Surveys are completed and 
grading done. Rails and rolling stock have already been 
bought and delivered. (Mar. 14, 1902.) 

ESQUIMALT & NANAIMO.—Spur three and a half miles 
long to reach a new smelter at Crofton, B. C. Work will 
begin in the spring. = 

*EUREKA & KLAMATH RIVER.—Extension from Little 
River, Cal., in a northerly direction for a distance of 10 
miles. Work by company’s forces. 

EVANSVILLE & PRINCETON TRACTION.—New electric 
road to connect the towns in Vanderburg and Gibson 
Counties in the southwest corner of Indiana. Rights of 
way secured. (Mar. 14, 1902.) 

EVANSVILLE, BOONEVILLE & ROCKPORT EBLECTRIC.— 
New line projected between the points named in Indiana. 
Surveys are in progress, and rights of way being secured. 
The projected route would parallel the Southern between 
Evansville and Booneville. ‘i 

EVANSVILLE, SUBURBAN & NEWBURGH.—Extensiun 
from Newburgh to Rockport, Ind., 23 miles. Projected. 
The road is now in operation between Evansville and 
Newburgh, 11 miles. = 


F 


FAIRHAVEN & GEORGETOWN.—New line from Six-mile 
Ferry through Allegheny and Beaver Counties to George- 
town, Pa., 45 miles. Surveys. L. D. Barns, of Pittsburgh, 
Pa., is the Engineer in charge. 

*FAIR HAVEN & WESTVILLE (Electric).—Extension from 
New Haven to Derby, Conn., nines. Contract let Febru- 
ary, 1902, to C. W. Blakeslee, New Haven. Practically 
completed. 

FAIRMONT & BUCKHANNON.—New line from Buckhannon, 
W. Va., to Fairmont, 45 miles south. Designed to reach 
coal lands in the remote districts of Taylor, Barbour and 
Upshur Counties, through which the line will pass. . Incor- 
porated Jan. 28, 1902. The headquarters are at Parkers- 
burg, W. Va. (Mar. 14, 1902.) 

FAIRMONT & COLFAX SHORT LINE.—Charter asked to 
build between Fairmont and Colfax, W. Va., five miles. 
M. L. Hutchinson, B. G. Williams and W. H. Spragg, of 
Fairmont, W. Va., are incorporators. 

*FAIRMONT & CLARKSBURG.—New West Virginia elec- 
tric line projected for 34 miles between cities named. 
Twelve miles completed. Building. H. Schmulback is 
President. (Mar. 14, 1902.) 

FAIRPORT & PHALANX.—New line in Ohio to run between 
the points named, 40 miles. Two routes are under con- 
sideration, one by way of Garrettsville, direct, and the 
other, which is slightly longer, by way of Parkman. W. 
Hawley is Chief Engineer. Surveys. (Mar. 14, 1902.) 

*FAYETTEVILLE & ALBEMARLE.—New line from Fay- 
etteville, N. C., to Albemarle, 80 miles. Graded between 
Craigrowrie and Capels Mills, 8 miles, and between South- 
ern Pines and McCrimmons, seven and a half miles. Track 
laying to begin shortly. A. C. Wilcox, 55 Liberty St., 
New York, is President. 

FEATHER RIVER-CRESCENT MILLS (CALIFORNIA).— 
New line in California from a point on the Feather River 
along Indian Creek to Crescent Mills. Carlton Gray, of 
Oroville, Cal., is interested. 

FEDERAL R. R.—New line from Chamberlain, S. Dak., to 
Rapid City. The character of the work is mostly light. 
Contracts to be let soon. Wm. T. Coad, Rapid City, S. 
Dak., President. Wm. M. Wright, Chief Engineer. 

FELSENTHAL SOUTHERN.—New line in Arkansas, from 
Lake Landing through Union Parish, La., 25 miles. The 
Directors are: A. Felsenthal, R. A. Felsenthal, H. M. 
Marshall, J. N. Parker, and others. 

*FISH RIVER.—Extension from Van Buren up the St. John 
River, two miles. Practically completed. 

FITCHBURG, NASHUA & LOWELL.—Petition filed to 
build through the towns of Fitchburg, Lunenburg, Town- 
send, Shirley, Groton, Dunstable, Westford and Chelms- 
ford, all in Massachusetts. 

FIVE FORKS-DANIELSVILLE (GA.).—New line from 
Danielsville, eight miles south, to Five Forks. Projected. 

FLORENCE & MOBILE.—Projected line from Florence to 
Leighton, Ala., 10 miles. 

FLORENCE ELECTRIC.—Projected electric line in Colo- 
rado, to build in and about Florence. Mortgage filed to 
pay for the proposed construction. 

*FLORENCE, IRON, PHOSPHATE & RAILROAD.—New 
line from Florence, Ala., to open up phosphate lands in 
Tennessee and adjacent States. Practically completed to 
Maunine, Tenn., 50 miles. Peter Arlund, Nashville, is one 
of the incorporators. 

*FLORIDA EAST COAST.—New line in Florida. The road 
has been surveyed from Miami south to the Easterling 
purchase, then west to the Everglades and northwest 
hid them to a point west of Miami. Grading re- 
ported. 

FLORIDA SOUTHEASTERN.—Line from Tallahassee to 
Tampa, Fla., 246 miles. No contracts have been let. 

P. Williams, Savannah, Ga., President. 

*FONDA, JOHNSTOWN & GLOVERSVILLE.—Extensions 
of the Amsterdam Street R. R. to Tribes Hill, three miles, 
Schenectady, 15 miles, and Hagamans, 21% miles. Now 
being built by the Mohawk Valley Construction Co., D. 

Crage, of Buffalo, and Pitt, Hankin & Trundle, Rich- 
mond, Va. (Mar. 14, 1902. 

*Extension of the Cayadutta Electric from Johns- 

town to Tribes Hill. Building. (Mar. 14, 1902.) 

Double track between Gloversville and Schenectady, 
N. Y., 40 miles. 

*FORT SCOTT, IOLA & WESTERN.—New line from Moran, 
Iowa, on the Missouri, Kansas & Texas, to run west 
through Iola, Kan., to Piqua. Also two-mile branch to 
cement works. Under contract to Middle States Construc- 
tion Co., and 13 miles completed. H. A. Genung, Iola, 
Kan., Chief Engineer. Incorporated June, 1901. (Mar. 
14, 1902.) 

FORT SMITH & WESTERN.—Extension from McCurtain, 
Ind. T., to Guthrie, Okla. T.. 173 miles from Fort Smith 
& Western Junction. Projected. 

*Extension from Fort Smith to Spiro, Ind. T., 15 
miles. Building. 

FORT SMITH RAPID TRANSIT.—New: electric line be- 
tween a number of towns in Sebastian, Crawford and 
Franklin Counties. The i stock is $2,000,000, and 
the Directors are: Ex-Gov. W. M. Fishback, George Sengel, 
T. L. Cannon, and others. Chartered. (Mar. 14, 1902.) 

FORT WAYNE & GOSHEN.—New line from Fort Wayne to 
Goshen, Ind., passing through Allen, Noble, Kosciusko and 
Elkhart Counties, about 50 miles. Motive power not yet 
determined. Incorporated Jan. 28, 1902, by J. T. Roth- 
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RA i Ls Renewed by the McKenna Process 


Are subjected to the same critical inspection as new rails. 


WHAT IS A McKENNA RAIL? 


It is the product of the American McKenna Process Co., a perfect rail made from an old rail too much worn for 


main track service. 
may be used in relaying. 


ORIGINAL WT. 72L8S.PERYD, 
WORN WT. 69.47 - fa 











ORIGINAL WT. 72 LBS PER YD. 
WORN wr. 68.67... 








The section is renewed with same fishing angles as the original 





ORIGINAL wT. 65185. PER YD. 


WORN WT. 79.67 ~- 











Above drawings represent sections of rail as received from two of the leading Western railroads. 


when renewed. 


rail, so that the same angle bars 


ORIGINAL WT 72 LBS. FER WD 
RENEWED wT GS “ 





























p> eee 
en AS 
ee = > 
ORIGINAL WT. S5 LBS PERYD. 
RENEWED wr.7238 - 
Dotted lines show section 


WHAT EFFECT HAS THE McKENNA PROCESS ON THE RAIL? 


In the chemical analysis of the metal it makes no change, but beside renewing the sectional outline of the old rail, 
the rerolling, finishing at a low heat as is done, very much improves the physical properties of the steel, making it dense 
and tough, and more elastic; and with all, much better able to resist wear, as is quite conclusively shown by the follow- 
ing comparison of McKenna rails with new rails laid in the same track and under exactly the same conditions of service 


as the new rails. 


Above report of inspection was made by one of the most reliable Bureaus of Inspection and Tests in the country and. 


is authoritative. 
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American Society 
C. E. Standard. 

New Steel rolled and laid 
1897, 65 lbs. per yard. 


Renewed 


McKenna Rails. 


(Original 
Renewed weight 65 lbs. per 


yard. 


weight 


and 


1897 
Ibs.) 


For information, estimate, etc., address JULIAN L. YALE, Vice-President 


AMERICAN McKENNA PROCESS CO., Chicago, Ill. 


Works at Tremley Point, N. J.; Joilet, Ill.; Kansas City, Kansas 
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Total capacity 1,200 to 1,500 tons per day 
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well, Richard, Rothwell, James Lynch, and others. (Mar. 
14, 1902.) 

FORT WAYNE 
line between 
mond, Ind. 


& SOUTHERN TRACTION.—New electric 
Fort Wayne, Bluffton, Decatur and Rich- 
Incorporated. (Mar. 14, 1902.) 


FORT WAYNE & SOUTHWESTERN.—Incorporated in 
Indiana to build from Indianapolis to Hicksville, 124 
miles. 


FORT WAYNE & SPRINGFIELD.—Incorporated in Ohio to 
build between Fort Wayne, Ind., and Springfield, Ohio, 
100 miles. Henry’ J. Hoppel and C. Voght, of Springtield, 
are incorporators. 

FORT WAYNE, DAYTON & CINCINNATI (Electric).—New 
electric line in Indiana and Ohio. Surveys are completed 
between Celina and Fort Wayne, 45 miles, and grading 
will be begun very soon. C. M. Smith, of Celina, may be 
addressed. 

*FORT WORTH & RIO GRANDE.- 
from Ceres to Brady, Texas, 30 miles. 
made to San Antonio, 140 miles, from 
further work contemplated at present. 
Elmo, Ill, are the Contractors. 

FOUNTAIN-WARREN TRACTION.—New electric line in 
Indiana from Attica to Covington, Veedersburg and Will- 
iamsport. Incorporated. Chas. M. McCabe, of Covington, 
Ind., is a Director. (Mar. 14, 1902.) 

FRANKFORT-KOKOMO.—New line between these points in 
Indiana, by way of Lafayette and Logansport, 80 miles. 
Projected. RK. S. Vivian, of Chicago, and Wm. Karoly, of 
Aurora, IIL, are interested. 

FP RANKLIN-SIDNEY (N. Y.).—New line to build between 
these points in Delaware County, N. Y., 15 miles. Work 
to begin at once. Cleaver & Farnham, of Boston, may be 
addresed. 

FRANKLIN SOUTHWESTERN TRACTION.—New electric 
line from Franklin, Ind., through Trafalgar, Nineveh and 
Morgantown to Nashville, 35 miles. Incorporated. The 
Cleveland, Cincinnati, Chicago & St. Louis would be paral- 
leled by the proposed line between Franklin and Morgan- 
town. Wm. G. Irwin, Carl E. Willan, Thomas E. Valen- 
tine, and others, of ft eeiedhe Mg are Directors. 

FREDERICKSBURG, CULPEPER & RAPPAHANNOCK.— 
New line from Fredericksburg, Va., through Culpeper and 
Sperryville to Washington, Va., 55 miles. The Eastern 
Virginia Construction Co., of which A. G. Willis, of Cul- 
peper, is President, is financing this road. 

Branch from Hartford north to 
Manassas projected. 

*FREMONT, ELKHORN & MISSOURI VALLEY.—New road 
from Gayville, S. Dak., to Lead, three and a half miles. 
Grading in progress. Let to F. S. Lusk, of Chicago. (Mar. 
14, 1902.) 

FRENCH BROAD & SOUTHERN. 
Carolina to build from Toxaway, N. C., to some point on 
the Southern between the Changa and Seneca Rivers, 
Oconee County, S. C., with branches. The motive power 
may be _either steam or electricity. The incorporators 
are: J. Hayes, of Transylvania County, N. cs we 
Marshall, of Columbia, S. C., and others. 


G 


DAHLONEGA ELECTRIC.—Extensions 
from Gainesville, Ga., to New Holland, three miles, and 
from Gainesville to Chattahoochee, four miles. Graded. 
Fifteen miles of track laid between Gainesville and New 
Bridge. A. J. Warner, of Dahlonega. Ga., is interested. 

GALENA, FRONTENAC & NORTUERN.—Chartered in Kan- 
sas, Oct. 16, to build from a point six miles north of 
Frontenac to Galena, about 31 miles. C. J. Devlin, of 
Topeka, Kan., is said to be the principal Stockholder. 

*GALESBURG & GREAT EASTERN.—Line projected from 
Victoria to Wyoming Creek, Ill, 21 miles. Work in 
progress between Victoria and W. alnut Creek, eight miles. 
Henry Harms, Niles Center, IIl., is President. 

*GALESBURG & KEWANEE.—New line between Kewanee 


—Extension now building 
Surveys have been 

Brownwood. No 
Johnson Bros., St. 


Quantico or 


-Incorporated in South 


*GAINESVILLE & 


and Galesburg, IIL, 41 miles. Graded as far as Galva, 
eight miles. P. Hart & Sons, New Brighton, N. Y., Con- 
tractors. S. E. Robb, Kewanee, is interested. 

-Extension from Kewanee to Elmira, eight miles. 


Surveys completed. 

GARNAVILLO & GUTTENBURG.—New company organized 
in lowa to build a line from Guttenburg, on the Chicago, 
Milwaukee & St. Paul, in Clayton County, lowa, to Garna- 


villo, seven miles. The Officers of the Company are: E. 
W. Kregel, Garnavillo, Iowa, President. Nothing done. 
(Mar. 14, 1902.) 

GENEVA R. R.—A charter has been issued to this company 


to build from Geneva, Ala., to Chancellor's, a distance of 
11 miles. J. J. Morris and W. W. Barnett, of Geneva, 
Ala., are interested. 

GEORGETOWN & LEXINGTON 'TRACTION.—New electric 
line in Kentucky between Georgetown, Lexington and 
Paris. Track has been laid for 12 miles between George- 
town and Lexington, and surveys made to Paris, 48 miles 


from Lexington. Y. Alexander, Brooksville, Ky., is Presi- 
dent. (Mar. 14, 1902.) 
*GEORGIA ROADS.—New line projected by Perkins Lum- 
ber Co. from Bostick to Montezuma, 36 miles. 
*New line from Tallapoosa, Ga., to Hopewell, Ala., 
17 miles, building by the Vanderbilt Mining & Southeast- 


ern. Six miles have been completed. Geo. O. Vanderbilt 
is Dresident. 

GLADEVILLE.— See Virginia & Kentucky. 

*GLENFIELD & WESTERN.—Thirteen miles of track have 
been laid on new line between Glenfield and Page, N. Y. 
It will be continued two miles to Monteola. A. S. Page, 
Oswego, N. Y., is President. 

GOLOVIN BAY.—Incorporated in San Francisco to build a 
narrow gage road 11 miles long in Alaska, with a branch 
five miles long. The Directors are: J. D. Arnold, C. N. 
Willard, and others, of San Francisco. 

GOODLETTSVILLE & GREENBRIER.—New road in Ten- 
nessee to run from one mile north of Goodlettsville to 
Greenbrier, seven miles. The inecorporators are Major 
James Geddes, J. H. Ellis, Secretary of the Louisville & 
Nashville, and others. 

GORDON TRAC'TION.—-New 
from Battle Creek to Lansing, 


road_ 50 miles long 
R. B. Gordon, Presi- 


electric 
Mich. 


dent, St. Mary's, Ohio; O. A. Hertzing, Vice-President, St. 
Mary's, Ohio; C. A. Douglas, Secretary, and C. W. Sellers, 


Treasurer, both of Battle Creek, Mich. Incorporated in 
October, 1901. (Mar. 14, 1902.) 

GRANADA & ‘TUPELO.—Incorporated — in 
build between the points named, 75 miles. D. 
of Oronoga, Mo., is one of the incorporators. 

GRAND RAPIDS & CHICAGO (Electric). 
Michigan to build an electric line from Grand Rapids to 
Chicago by way of South Haven and Benton Harbor, 30 
miles. The incorporators are: W. Patterson, C. q 
Kelsey, and others. 

GRAND RAPIDS & INDIANA.—New line being located from 
the Colonial Hotel at Burt Lake, Mich., to the main line 
at Alanson, seven miles. James McCrea, Pittsburgh, Pa., 
is President; E. H. Barnes, Grand Rapids, Mich., Chief 
Engineer. 

GRAND RAPIDS, CHARLOTTE, BATTLE CREEK & 
LANSING (Electric).—New line projected in Michigan to 
build an electric road 90 miles long, between the points 
named. Wm. A. Smith, Chas. B. Helsey, and others, of 
Grand Rapids, are interested. 

GRAND RIVERS & SOUTHERN.—-Incorporated in  Ken- 
tucky, May 8, to build a railroad 16 miles long, from a 
point on the Cumberland River opposite Rockcastle, 
through the Counties of Livingstone, Lyon and Trigg. 
The incorporators are: J. W. Harrison, E. C. Simmons, 
of St. Louis 

*GRAND TRUNK WESTERN. 
Johnson Construction Co., of Davenport, Iowa, for sec 
ond track between Lansing, Mich., and Durand, 34 miles, 
and between Valparaiso and Haskell, 24 miles. 


Mississippi to 
I. Watson, 





Contract let to the Flick & 





(Electric).—Extension from Paris to 
Contract let, and work in progress. J. 

H. Armstrong, Brantford, Ont., may be addressed. 
*GRANGER, GEORGETOWN, AUSTIN & SAN ANTONIO.— 

New line in Texas to build from Granger to San Marcos 

or Lockhart, about 80 miles. Contract for grading 20 

miles from Granger to Georgetown has been let to Chas. 

McSweeney, Houston, Tex. One mile of track laid. A. 

A. Allen, James Hagerman, G. A. Hickok, and others, all 

of Dallas, Texas, are the incorporators. 

GRANITE.—Incorporated in Missouri Aug. 19 to build three 
miles from a point on the west side of the present main 
line of the St. Louis, Iren Mountain & Southern, south to 
Middlebrook Station, to Graniteville. The incorporators 
are: Adolph Lopez, of St. Louis, and others. 

GRANVILLE & POULTNEY.—New line from 
N. Y., to Middletown Springs, Vt., via Fair 
Wells. Financing the project. 

GRAYS RUN. hartered in Pennsylvania Jan. 
Susquehanna & New York. 

*GREAT CENTRAL.—Incorporated in Oregon May 4. New 
line projected from Salt Lake through Utah, Idaho and 
Oregon to Coos Bay on the Pacific Coast. L. D. Kinney, 
of Portland, Ore., is Chief Engineer. 

*GREAT EASTERN.—Work is now in progress on the 15 
miles from a ig 6 Ark., to Marshfield, and from there 
to Glasgow. . Ds Kinney, of Portland, Ore., is Chief En- 
gineer. 

*GREAT NORTHERN.- 
St. Vincent, Minn., and Emerson, Man., 
quarter iniles, will be completed shortly. 

. -*Contract to rebuild 14 miles between Elmira and 
Ranner’ s Ferry, Idaho. Let to Grant Smith & Co. 

——-Surveys are reported completed on the Kalispell- 
Jocko cut-off, and work will be begun shortly. The dis- 
tance is 65 miles. 

——*It is said that double tracking will shortly be 
completed on the proposed second track between Seattle 
and Everett. The road will then have 33 miles of double 
track entering Seattle. 

- *Grading on Chuckanut 

Belleville to Whatcom, Wash., 25 miles, completed. 

being laid. 

——Contracts are not yet let for building the Montana 

& Great Northern from Jennings, Mont., into the Crows 

Nest Country. 

———Extension projected from Grand Rapids, Minn., to 
Hibbing, 35 miles, to develop ore fields. 

—— Surveys are reported for a narrow gage line, 20 
miles long, from Porthill to Mines of the Idaho-Continen- 
tal Mining Co. 

-*Relaying the track of the Cascade Division with 

77% Ib. rails has been begun. Reports state that 30 

miles of Fea rails have been received. 

——Extension of Spokane Falls & Northern from Re- 
public to Wenatchee, Wash., 205 miles. Surveys have 
been made from Republic to Chesaro to Oroville, 65 miles 


from Republic. 

——New terminals are to be built at Seattle, Wash., 
for the Seattle & Montana. The work involves a tunnel 
over half a mile long, which will be built by the Engi- 
neering Department. 

*GREAT WESTERN (Electric).—Work is completed on new 
electric freight line from Loveland to Berthoud, Cal., 25 
miles. An extension from Denver to Loveland, 50 miles, 
is being built. Charles Boettcher, of Denver, is President. 

GREENBRIER, MONONGAHELA & PITTSBURGH.—New 
line from Pocahontas to Parsons in Tucker County, and 
to Port Marion, 30 miles. Incorporated in West Virginia 
June, 1902, by J. T. MeGraw and M. D. Post, of Grafton, 

y. Va. 


*GRAND VALLEY 
Galt, 30 miles. 


Granville, 
Haven and 


2, 1903. See 





—Track laying on the cut-off between 
about two and a 


Mountain cut-off from 
Track 





GREEN COUNTY.—New line from Bishop to Houston, 
through Washington, Prosperity, Sycamore, Waynesburg, 
and along the Monongahela River to McCann’s Ferry. 
There will be five tunnels. Contracts to be let early in 
the spring. J. T. Blair, Greenville, Pa., is President. 





GREENVILLE, ATHENS & PALESTINE. ew line pro- 
jected from Greenville through Athens to Palestine, 100 
os ‘ Geo. H. Collins, Greenville, Texas, may be ad- 

ressed. 


*GREENWICH & JOHNSONVILLE.—Work is now in 
progress by the company’s. forces on extension from 
Greenwich to Schuylerville, N. Y., seven and a half miles. 
J. C. Blandy, Greenwich, N. Y., is President. 

GROVE-AFTON (IND. T.).—Surveys reported in progress 
between these two points in Indian Territory, 16 miles. 

GROVES & SANDRIDGE.—New line from Groves, in Perry 
County, Ill, in a southerly direction te a point near 
Sandridge, in Jackson County, 25 miles. Incorporated in 
Illinois, October, 1902. J. C. Willing and A. tlumberg, 
of Chicago, are interested. 

GULF & INTERSTATE (TEXAS).—The 30 miles of track 
destroyed by the storm of 1901, between White’s Ranch 
and Bolivar Point, Texas, will probably be rebuilt during 
the coming year. J. W. Campbell has been appointed 
Receiver. 

*GULF & SHIP ISLAND.—The new line out of Mendenhall 
will leave the main line one and a half miles north of 
Mendenhall and run through Burnham's Mill, Westville, 
Shivers, Hebron, Grange and Silver Creek, a total of 29% 
miles. No track has as yet been laid, but grading has 
commenced. The work will be light and will include three 
or four trestles 200 ft. in length. It will be done chiefly 
by the company’s own forces. R. Morgan, Gulfport, Miss., 
is General Superintendent. 

Extension from Silver Creek to Columbia, 60 miles. 
Projected. 

——*Relaying the line between Jackson and Gulfport, 
Miss., 160 miles, with heavy rails. Said to be preliminary 
to double tracking the entire system between Jackson and 
Gulfport. At some points the double tracking will pro- 
ceed simultaneously with the heavy rail laying. (Mar. 
14, 1902.) 

*GULF, BEAUMONT & KANSAS CITY.—Center 
from San Augustine to Center, Texas, 19% miles. 
ed, and five miles of track laid. L. J. Smith, 
City, Mo., Contractor. 

GULF, CALCASIEU & NORTHERN.—New line from a 
point near the gulf, south of Lake Charles, La., to 
Natchitoches, La., 100 miles. The promoters are said to 
be all business men of St. Charles. 





extension 
Grad- 
Kansas 


*GULF, COLORADO & SANTA FE (ATCHISON, TOPEKA 
& SANTA FE).-—Line from Rogan to San Augustine, 
Texas, 58 miles, practically completed. The Center ex- 
tension from San Augustine to Center, 21 miles, is under 
contract to L. J. Smith, of Center. C. F. W. Felt, Gal- 
veston, Texas, is Chief Engineer. 

*GULF OF CALIFORNIA & YUMA.—New line from San 


182 miles, and from Yuma to 
Surveyed, and building by 
San Jorge Bay. Track 
Large 
Ariz., 


Jorge Bay to Yuma, Ariz., 
Phoenix, 200 miles further. 
McPherson & Co., Contractors. 
laid for 15% miles, 183 of which is in operation. 
foree now at work. Alphonso B. Smith, Yuma, 
President. (Mar. 14, 1902.) 

GULF SHORE ELECTRIC.—Incorporated in Mississippi to 
build an electric line from Henderson's Point, on the Bay 
of St. Louis, to Biloxi, 20 miles. The incorporators are: 
W. Hungerford, of Gulfport, Miss.; Geo. P. Hewes, of 
Jackson, and others. 

GUTHRIBF, SHAWNEE & COALGATE. 
ed this company in Oklahoma Aug. 26, to build from Guth- 
rie west to Beaver, 150 miles. The incorporators include 
ex-Governor Barnes and others, of Okla. T. 

*GUYANDOTTE VALLEY.—lLine from Huntington, W. Va., 
through Midkiff and Logan to Pineville. 141 miles. Com- 
pleted to Midkiff, and building ae Midkiff and Logan, 
40 miles. Carpenter, Wright & Co., Contractors. Graded 
20 miles out of Midkiff. 





H 


HAMILTON, EATON & RICHMOND.—New electric line 


from Richmond, Ind., across the State line to Eaton, Ohio, 


and then south to Hamilton, Ohio, a total of about 40 
miles. Must be completed by July, 1903. Incorporated 
October, 1901. The incorporators are: John J. Hall, Oli- 
ver F. Dillman and Gus M. Hodges, Dayton; Warren D. 
Riddell, Xenia, and others. (Mar. 14, 1902.) 

HAMMONDSVILLE & BERGHOLZ.—New line between ~ 
two points named in Ohio, 10 miles. Incorporated. > 
Hall, Geo. A. Wilson, C. J. Davis, H. R. Linton, and a 
ers are interested. 

HANNIBAL & CONNECTING.—New line from Ilasco Land- 
ing to Hannibal, Mo., eight miles.. Incorporated in Mis- 





souri. J. R. Maxwell, of New York, is interested. 
ixtension to Indian Garden, five 
miles. Work by company’s forces. Ephriam Shay, Har- 


bor Springs, Mich., is President. 

HARES VALLEY.—New line to build from Mapleton, Hunt- 
ington County, Pa., to Saltillo, 12 miles. H. Shoemaker, 
Harrisburg, Pa., is President. Charter granted Decem- 
ber, 1902. 

HARRIMAN & NORTHEASTERN.—Extension 50 miles we 
Rome and Morgan Counties, Tenn. Projected. A. 
toe Harriman, Tenn., is General Manager. (Mar. “Ws 

2.) 

HARRIMAN SOUTHERN.—Incorporated in Tennessee Mar. 
3 to build from Harriman, Tenn., through Roane County 
to some point on the Georgia- Tennessee State line be- 
tween Blue Springs and Blue Mountain. — 

*HARRISBURG & LEWISBERRY.—New electric line, in- 
corporated Aug. 2, 1901, from New Cumberland, Cumber- 
land County, Pa., to Silver Lake, York County. Chartered 
between New Cumberland and Lewisbury, seven miles, 
with branches that bring the total mileage to 15. Penn- 
sylvania Contracting & Construction Co., Contractors. 
(Mar. 14, 1902.) 


HARTFORD & MIDDLETOWN (Blectric).—Surveys in 

~progress from Hartford to Middletown, Conn., 17 miles, 
for an electric line paralleling the New York, New Haven 
& Hartford. 

HARTFORD & NORWICH (Electric). ew line to build 
from Norwich to Manchester, Conn., 35 miles. The pro 
posed route will pass through the towns of Norwich, 
Franklin, Bozrah, Lebanon, Columbia, Andover, Bolton 
and Manchester. - 

HASKELL-ABILENE.—New line from Haskell to Anson, 
Texas, 29 miles. Contracts for grading to be let soon. 
Cc. C. Waller may be addressed at Haskell, Texas. 


HAVANA & JAINANITAS (Electric).—New line from Ha- 
vana to Jainanitas, Cuba, nine miles. Incorporated in 
Delaware by W. H. Park, and others, of Youngstown. J. 
D. Milligan will have charge of the work in Cuba. 

HAVANA ELECTRIC.—tThe Insular Railway Co., controlled 
by the above, has secured franchises for an electric line 
in the vicinity of Havana. It will be independent from 
the Havana & Jainanitas Co. 

*HAWAIL ROADS.—Hilo branch from Olaa Mill via Olaa 
Plantation toward the Volcano of Kilauea, 17 miles. Grad- 
ing completed 15 miles; 10% miles of track laid. L. M. 
Whitehouse, Hilo, Contractor. Building. B. F. Dilling- 
ham, President, Honolulu. (Mar. 14, 1902.) 


HAWKINSVILLE & FLORIDA SOUTHERN.—Extension 
from the present southern terminus at Worth, Ga., to 
Bainbridge, in Decatur County, by way of Sylvester and 
Camilla, will be built soon. The distance is 90 miles. 

HAYNEVILLE-MORGANVILLE.—New line pevieget from 
es Ala., to Morganville, eight miles. W. P. Me- 
Gaugh, of Hayneville, and others are interested. 

HAZEN & NORTHERN.—C ‘hartered in Arkansas, to build 
from Searcy to Heber, Ark., 53 miles. Work will begin 
at an early date. 

*IIEALD TIMBER CO.—Fifteen miles of line are now 
building out of Coleman’s, Va., in addition to five already 
built during the present year. The line is designed to 
carry timber exclusively. John H. Heald & Co. may be 
addressed at Lynchburg, Va 

HEARNE & BRAZOS VALL EY.—New line projected from 
Stone City, Texas, to Brenham, 40 miles. Surveys in 
progress. a fi White, of Mumford, Texas, is President. 

*HECLA BELT.—Incorporated last April in Michigan, to 
build about 20 miles in Bay County. Grading is_ being 
done by Peter Peterson. 

HILLSBORO-WORTHAM.—New line 
these points in Texas, 46 miles. 








projected between 


*HINTON, NEW RIVER & WESTERN.—New line from Hin- 
ton, W. Va., south 3714 miles via New River and Peters- 


town, to Narrows, Va., with branches from the mouth of 
Indian River to Red Sulphur Springs, six miles, and from 
the mouth of Blue Stone River to Little Blue Stone, six 
miles. Graded for three miles from Hinton. J. T. Me- 
Creery, President and General Manager; Wm. Ingles, Chief 
Engineer, both of Radford, Va. 

HOBOKEN MANUFACTURERS.—New line from Park Ave., 
Hloboken, to a point in Jersey City connecting with the 
Hoboken Railroad Warehouse & Steamship Company, and 
with the Delaware, Lackawanna & Western. Incorporated 
July, 1902. James A. Brown, and others, of Hoboken, 
are interested. 

*HOCKING VALLE 
and Sugar 


EY.—Work reported between Lancaster 
Grove, Ohio, seven miles. 


*HOLLINS, SYLACAUGA & HEFLIN.—Standard, g of 
this road by Wagnon Bros., Sylacauga, Ala. Di®tance, 55 


miles. John L. Kane, of Hollins, Ala., President. 


HOLLY & HACKERS VALLEY.—Incorporated in West Vir- 
ginia to build from Holly River to Sutton, W. Va., 15 
miles. J. H. Brewster, Weston, W. Va., and W. E. Hines, 
of Sutton, are interested. 

*HOLLY RIVER & ADDISON.—Work in progress on exten- 
sion from Addison Junction, W. Va., to Webster Springs. 
Grading completed for entire distance, 12 miles, and track 
laid for eight. G. A. Hechmer, Palmer, W. Va., is General 
Manager. 

IORAM RUN.—Chartered to build from a point near Sher- 
wood Station, to a point near the junction of Horam Run 
with Mill Creek. all in the County of Jefferson, Pa., eight 
miles. H. H. North, of Bradford, Pa., is President. 


*HOUSTON & TEXAS CENTRAL.—Surveys almost com- 


pleted for grade reduction north of Dallas, Texas. Jolin 
P. Hughes, Contractor. 
HOUSTON, BEAUMONT & NEW ORLEANS.—New line 


chartered in Texas to build from Houston to Orange. 
Texas, and eventually to New Orleans. George J. Gould 
is President. Surveys are reported completed from Hous- 
ton to a point about five miles south of Sour Lake, Texas, 
60 miles. 

HOUSTON, BRAZOS & NORTHERN.—New road from Hous- 
ton to the Red River, 350 miles. No contract has been 
let. R. M. Hall, of Houston, is President. 

HOUSTON-LAPORTE (Electric).—Surveys reported for 20 
electric road 30 miles long, from Houston, Texas, to |.’- 
porte, on Trinity Bay. The projected route parallels ‘/ie 
Southern Pacific. 

HUDSON & MANHATTAN.—New road chartered in New 
Jersey Sept. 19, to build a railroad from Pavonia Ferry. 
Jersey City, to a point near the intersection of Exchat ge 
Place and Hudson street, in said city, and thence under 
the Hudson to a point on the boundary between New_/’!- 
sey and New York. The Directors are: Albert C. Wa!l. 
of South Orange, and Clarence Kelsey, of Jersey Ci'y: 
aN. ode 

*HUDSON Aue ELECTRIC.—New line between Sovth 
Glens Falls, N. Y., and Saratoga. Contract let. 

HUMBOLDT aati —Incorporated in California to build 
from Alton to Camp Grant, 50 miles. H. C. Smith, James 
Berry, Geo. C. Douglas, of Eureka, Cal., are interested 

*HUNTINGDON & BROAD TOP.—Change of line of 70,()0 
yds. of excavation, let to Contractors T. M. Oaks & “9. 
Huntingdon, Pa. 

HUNTINGTON, COLUMBIA & NORTHERN TRACTION.— 
New line from Huntington, Ind., to Columbia, 20 miles. 














we S VY eee ' 





















































Marci 13, 1908. THE RAILROAD GAZETTE 129 

ve | $ e a 
c= Points Which Make It a Superior Plate 
ail | 1—It will not buckle. 
el | @&—Furnishes ample protection to the tie. 
si 3—Provides for shedding dust, gravel and 
a car drippings. 
= 4—Will easily imbed itself in oak or cedar 
_ tires. 
_ 5— Is of a narrow width and will admit of 
ite | good spiking at sides when spikes are 
vee sheared or broken. 
a 6—Is rigidly fastened to the tie, being prac- 
ite tically counter sunk. 
bas 7—Meets all the requirements of practical 
- track men in a two years’ test under 
ee | severe traffic. 

THE E. M. SMITH TIE PLATE CoO. 

263 La Salle Street, CHICAGO, ILLINOIS 
AUTOMATIC 


“Poage’s” 
Adjustable 
Spout 
Water 
Column 
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AMERICAN VALVE & METER CO. 
Successors to 
THE JOHN N. POAGE MFG. CO. 
CINCINNATI, O- 
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J. A. Kintz, Huntington, President, and F. J. Heller, Co- 


lumbia, Vice-President. 
HUNTINGTON R. R. BRIDGE & TERMINAL CO.—Char- 
tered in West Virginia, Nov. 14, 1901, to build from 


Huntington, W. Va., to a point in Lawrence County, Ohio. 
The incorporators are: J. L. Caldwell, D. E. Abbott, Dan 
A. Mossman, H. B. Hagen, and E. Ensign, all of Hunting- 
ton. (Mar. 14, 1902.) 

HURON & WESTERN.—New line in Michigan to build from 
West Bay City to coal mines in Bay County; distance, 12 
miles. Thomas L. Handy, Bay City, Mich., is President. 

HUTCHINSON & ARKANSAS.—-New line chartered in Kan- 
sas, to build from Hutchinson to Ketchi, in Sedgwick 
ald 70 miles. State Senator Frank Vincent is Pres- 

ent. 


I 


IDAHO NORTHERN.—tThis line, completed for 28 miles last 
year between Nampa, Idaho and Emmett, will be extended 
further northeast up the Payette River. 

IDAHO ROADS.—New line projected, 16 miles long, from 
the Continental Mine, Port Hill, to the line of the Great 
Northern. 

*ILLINOIS & IOWA.—-Extension from Clinton to Davenport, 
Iowa, 42 miles. Contract let to Pepper & Co. The con- 
tract calls for the completion of the line by Aug. 1, 1903. 

ILLINOIS & MISSISSIPPI.—New line incorporated in IIli- 
noils May, 1902, to build from Rock Island, II], to Peoria. 
Preliminary surveys from Peoria to the Mississippi River 
have been made. M. FP. Breen, Chicago, is President. 

ILLINOIS BLACK DIAMOND.—Incorporated on Jan. 19, 
1903, to build from Harrisburg, Il., through Franklin, 
Perry, Washington, Clinton and other Counties to Spring- 
field, and eventually to Peoria. H. A. Dirksen, Springfield ; 
Cc, A. Ramsey, Hillsboro, and C. J. Lindley, Greenville, IIL, 
are interested. 

ILLINOIS CENTRAL.— Main line from Memphis to Fulton, 
Ky., 122 miles, to be double-tracked. The Illinois Central 
will then have a double track all the way from New Or- 
leans to Chicago. 

——Extension from Brook Haven through Monticello 
and Columbia, and thence in a southerly direction to Lake 
Pontchartrain, about 100 miles. Surveys completed. 

*Exxtension of the Yazoo & Mississippi Valley from 
Belzona to Yazoo City, Miss., 25 miles. Contract let to 
Roach Bros. The new line will provide a direct route be- 
tween Yazoo City and Memphis, by way of Lake Cormo 
rant. 

—Spur from Parchman to the new convict farm in 

Sunflower County, Miss. About four miles under consid 

eration, but nothing to be done at present. (Mar. 14, 

1902.) 
——New line from Redwood, 12 miles west of Vicksburg, 

to run northeast about 28 miles along the Yazoo Valley, to 

Valley, seven miles south, of Yazoo City, both on the Illinois 

Central. Nothing at present. (Mar. 14, 1902.) 

*Chicago, St. Louis & New Orleans extension from 
Paducah, Ky., to East Cairo, 32 miles. McArthur Bros., 
Chicago, Contractors. Work in progress. 

Canton, Aberdeen & Nashville extension from West 
Point, Miss., northeast 58 miles to Winfield, Ala. Under 
consideration, but nothing being done. (Mar. 14, 1902.) 

ILLINOIS, IOWA & MINNESOTA.—New line chartered in 
Illinois, to build from Momence, Ill, through Kankakee, 
Grundy, DeKalb and other Counties, to points in Iowa and 
Minnesota not yet determined. John C. Murphy, of Aurora, 
Ill., is interested. 


Incorporated in Illinois 


ILLINOIS SOUTHWESTERN. - 
May, 1902, to build from a_point in Crawford County, 
through Jasper, Richland, Wayne, Hamilton, Franklin, 


Williamson, Perry, Union, Pulaski and Alexander Counties 
to a point in Jackson County. The incorporators and di- 
rectors are Delevan A. Holmes, Evanston, Ill.; L. C. Whit- 
man, of Chicago, and others. 

ILLINOIS VALLEY BELT.—New line incorporated in IIli- 
nois, to build between Peoria and Pekin. The incorpora- 
tors are: Gordon J. Murray, Robert J. Slater, and others, 
of Chicago. 

*IMPERIAL & GULF (SOUTHERN PACIFIC).—New line 
from Old Beach to Imperial, Cal., 27 miles, completed as 
far as Salton Crossing, 12 miles. The remainder of the 
road will be finished in the early spring. G. A. Carter, 
Pomona, Cal., Contractor; W. F. Holt, Los Angeles, Presi- 
dent. 

INDIANA CREEK VALLEY.—New line from a junction of 
Indiana Creek and Mill Run, to a point in Springfield 
Township, Pa., four miles. Wm. A. Kalp, of Mt. Pleasant, 


Pa., is President. Incorporated May, 1902. 
*INDIANA HARBOR (Electric).—New line from Indiana 


Harbor east to Chicago and Lake Michigan to a junction 
with the Joliet & Northern Indiana R. R. running to Harts- 
dale, Ind., about 12 miles. Grading is being done by F. L. 
Hartigan, of Indiana Harbor. C. W. Hotchkiss, of Indiana 
Harbor, Ind., is President. 

INDIANAPOLIS & CINCINNATI TRACTION.—Incorporat- 
ed in Indiana to build from Cincinnati to Indianapolis, 
via Rushville, 40 miles. Work to begin soon. C. L. Henry 
= President; Ephraim Marsh, of Greenfield, Vice-Presi- 
dent. 

*INDIANAPOLIS & EASTERN.—This is the corporate name 
of the consolidation of the Indianapolis & Greenfield Rapid 
Transit and the Indianapolis & Eastern Traction com- 
panies, with a capital stock of $1,200,000. The new com- 
pany is now. building 17144 miles of line between 
Greenfield and Irvington, Ind., and 18 miles between Dub- 
lin and Knightstown. 

INDIANAPOLIS & NORTHWESTERN 
electric line to run between Indianapolis, 
Frankfort, 47 miles. 

INDIANAPOLIS, BLOOMINGTON & BEDFORD STONE.— 
There is no likelihood that this road will be built for the 
present, as the Indianapolis Southern has agreed to build 
to the quarries which were to have been reached. It was 
projected from Bloomington through Victor to Switz City. 
Ind., 40 miles. Joseph D. Oliver, of South Bend is inter- 
ested. 

*INDIANAPOLIS, COLUMBUS & SOUTHERN TRACTION.— 
Formerly the Indianapolis, Greenwood & Franklin. An in- 
crease in capital from $150,000 to $285,000 to cover the 
expenses of extending the road to Franklin has been au- 
thorized. Work reported in progress. Joseph I. Irwin. 
Columbus, Ohio, President. 

INDIANAPOLIS, NASHVILLE & SOUTHERN.—New line 38 
miles long from Indianapolis south to Nashville, Ind., 
which is the county seat of Brown County. and has at pres- 
ent no railroad connections. Incorporated Dec. 238, 1901, 
by F. A. Gentle, G. B. Martin and B. F. Nysewander. (Mar. 
14, 1902.) 

*INDIANAPOLIS NORTHERN TRACTION.—New electric 
line from Indianapolis north by way of Noblesville, Tipton 
and Kokomo to Logansport. with lines from Kokomo to 
Peru and from Tipton to Elwood, a total distance of about 
104 miles. Ellis C. Carpenter, Anderson, Ind., is President, 
and W. A. Richardson, Noblesville, Ind., Chief Engineer. 
Contract let to J. N. Beek. 

*INDIANAPOLIS, SHELBYVILLE & SOUTHEASTERN 
TRACTION.—New line between Indianapolis and Shelby- 
ville, Ind., 25 miles. Building. Edward K. Adams is 
President (Mar. 14, 1902.) 

INDIANAPOLIS SOUTHERN.—Extensions authorized from 
Bloomington to Stanford, Ind., 10 miles, and also through 
Green County to Sullivan, 50 miles. 

*INDIANA ROADS.-—New electric line 54 miles long be- 
tween Goshen and Angola, Ind., under the same control as 
the line which was built two years ago between Goshen 
and South Bend. Building. (Mar. 14. 1902.) 

New electric lines from Manchester to the Kos- 
ciusko County line, and from Wabash south to the Grant 
County line, a total of 26 miles. Work must be begun 
within two years by the terms of the franchise, which was 
granted Dec. 5. 1901, to citizens of North Manchester, Ind. 


(Mar. 14, 1902.) 


TRACTION.—New 
Lebanon and 





INDIAN CREEK & POUND RIVER.—Extension from coke 
works at Cartersville into the timber section of Pound Gap. 
on the Kentucky and Virginia border, projected. The line 
now runs between Norton and Cartersville, Va. 

INDIAN TERRITORY ROADS.—Project to build from Vi- 
nita, on the main line of the St. Louis & San Francisco, 
to a connection with the extension from Blackwell, Okla 
T., to Coffeyville, Kan., joining this at Bartlesville, Ind. T. 

—-—New line from Chickasha to Shawnee, 90 miles, by 
way of Norman. Projected. 

INSULAR.—New line projected to build a number of short 
lines in the eastern part of Cuba. From Havana to Mariel, 
about 35 miles; from Havana to Guinis, 35 miles; Punta 
Brook to Guira de Melena, 16 miles; El Cano to Marsaqua, 
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Indianapolis Northern Traction. 


and EF! Cano to Congregeras, seven miles. The incorporators 

are: W. J. Wright, Demarest, N. J.; Isaac Gans, 101 East 

123d street, New York, and others. The principal office of 
the company is at 34 Empedrado street, Havana, Cuba. 

Incorporated in June, 1902. 

*INTERBOROUGH RAPID TRANSIT.—Underground elec- 
tric, two and four-track line, in New York City. Building 
by Rapid Transit Subway Construction Co. S. L. F. Deyo 
is Chief Engineer of the Construction Co. 

*INTERNATIONAL & GREAT NORTHERN.—New road is 
building in Texas, between Navasota and Madisonville. 45 
miles. Hugh Burns, Taylor, Texas, is the Contractor. Sur- 
veys have also been made between Houston and Beaumont, 
86 miles. 

, ra -~New line East Columbia to Bay City, 25 miles. Pro- 

jected. 

*New line from Neches to Coltharp, Texas, 85 miles. 

Grading in progress. 

——New line*from Rusk to Palestine, 30 miles. Sur- 
veys. 

——A large appropriation is to be applied to reducing 
grade, raising embankments, ballasting, etc., during 1903. 
(Mar. 14, 1902.) 

Application for permission to purchase and absorb 
the charter rights of the Houston, Beaumont & New Or- 
leans has been filed by this company. Surveys are report- 
ed for a line to New Orleans, paralleling the Southern 
Pacific. a ‘ 

INTERNATIONAL BRIDGE & TERMINAL.—Incorporated 
in Minnesota Oct. 29, to build in Itasca County, and a 
bridge over the Rainy River from Itasca County into Can- 
ada. Washington Gray, A. A. Avery, Edward L. Hollings- 
worth, and others, of Minneapolis, Minn., are the incor- 
porators, 

INTERNATIONAL INDUSTRIAL.—New line to build a rail- 
road three miles long connecting the Erie and the Dela- 
ware, Lackawanna & Western in the town of Harrison, 
N. J. The ineorporators are: Theo. L. Herman, of New 
York; Chas. N. King, of Jersey City, and others. 

INTERSTATE (Electric).—Chartered in Camden, N. J., with 
$10,000,000 capital, to control electric lines in Pennsyl- 
vania, New Jersey, Delaware and New York. The incor- 
porators are: F. B. Hansell, W. F. Eidell, and others, of 
Camden. 

*INTERURBAN RY. & TERMINAL (CINCINNATI) .—Incor- 
porated to provide terminal facilities, including a union 
depot for the entrance of electric roads into Cincinnati. 
The incorporators are: G. R. Serugham, G. H. Worthing- 
ton, J. M. Kennedy, and others. of Cincinnati. Line from 
Mason to Lebanon, 9% miles, building by company’s own 
forces. Graded from Mason to Kings Mills, three miles. 

INTERVALE TRACTION.—New electric line from New- 
burgh to Goshen, N. Y., 28 miles. The directors are: Hiram 
A. Odell, J. A. P. Ramsdell, and others, of Newburgh and 
elsewhere. 

*IOWA & MISSOURI.—New line from St. Louis to Macon, 
































Iowa & St. Louis. 


Mo., 150 miles. Contract let and grading begun. To be 
operated in connection with the Iowa & St. Louis. The 
Directors of the Iowa & Missouri are: H. B. Reddig, Henry 
C. Solomon, and others, of Kansas City. 

*IOWA & ST. LOUIS.—Surveys completed and building be- 
gun from the Missouri line to Des Moines, Iowa, running 
northwesterly from Centerville, through Appanoose, Lucas, 
Warren and Polk Counties. The Fer ly intend to build 
through Iowa to Sioux City. H. F. Reddig, Kansas City, is 
President. 

*IOWA CENTRAL.—Relocation of six miles of track near 
Searsboro, Iowa, on the line between Marshalltown and 
Oskaloosa. Contract let to Walsh Construction Co., of 
Davenport, Iowa. Work 85 per cent. completed. 

*Reduction of grade south of Grinnell, Iowa. Con- 
tract let to Walsh Construction Co., Davenport, Iowa. 

IOWA HEMATITE (Electric).—New line incorporated to 
build an interurban electric line between Lansing and 
Waukeon in Allamakee County, Iowa, to reach iron mines. 
W. Ingram, of Waukeon, is President. 

IOWA _ROADS.—New line from College Springs, Page Coun- 
ty, Iowa, to Coin, on the Omaha & St. Louis Division of 
—_— eight miles distant. Funds raised. (Mar. 14. 

IOWA, ST. LOUIS & DAKOTA.—FExtension from Novinger, 
Mo., to a point on the Atchison, Topeka & Santa Fe. Sur- 
veys accepted. Likely to build soon. (Mar. 14, 1902.) 

Extension from Sibley’s Point, Mo., to Centerville, 
Iowa, 35 miles. Preliminary surveys. (Mar. 14, 1902.) 

IOWA TRACTION.—New electric line from Dubuque south 
west to the Chicago & North Western projected. This 
road was formerly the Dubuque & Pacific. 

IRON MOUNTAIN & GREENBRIER.—FExtension from Shy 
lock to Huntersville, 15 miles. Contracts to be let soon. 
P. B. Houston, White Sulphur, W. Va., is Chief Engineer. 

*IRON RAILWAY.—Extension from a point near Lawrence 
furnace, Ohio, to Bloom switch, on the Portsmouth Branch 
of the Baltimore & Ohio Southwestern, 18% miles. Gilman, 
MeNeill & Co., Metropolitan Block, Chicago, are the Con- 
tractors. Work almost completed. 

ITHACA-AUBURN  (Electric).—New line between points 
named, 37 miles long. The preliminary surveys are com- 


pleted. 
J 


JACKSON & ALBION.—New electric line from Jackson, 18 
miles west to Albion. Incorporated October, 1901. W. A. 
Boland is the principal stockholder. (Mar. 14, 1902.) 

*JACKSON & BATTLE CREEK TRACTION.—New line in 
Michigan to build a third-rail road from Jackson to Battle 
Creek, 42 miles. Work in progress. C. M. Spitzer, To- 
ledo, is President. 

JACKSON-LOST CREEK.-——New line between these points in 
Kentucky, 25 miles. Surveys. Captain C. J. Little, Pres- 
ident of the Lost Creek Coal Co., may be addressed. 

JACKSONVILLE MIDLAND (CHICAGO, BURLINGTON & 
QUINCY).—Extension from Jacksonville to connect with 
the St. Louis division of the Chicago, Burlington & Quincy 
= Concord, Ill. J. H. Hackett, Jacksonville, Ill., is Pres- 

ent. 

*JAMES RIVER.—New line from Portsmouth to the West 
Virginia line through Smithfield, Suffolk and Richmond. 
Track laying in progress. John L. Watson, Portsmouth, 
Va., is interested. 

JASPER, FRENCH LICK, WEST BADEN & NORTHWEST- 
ERN TRACTION.——New electric line from Jasper to West 
Baden, by way of French Lick, 24 miles. Jasper, in Du- 
Bois County, is on the Southern, and West Baden is on 
the Chicago, Indianapolis & Louisville. 

*JEFFERSON CITY & MEMPHIS.—New line from Jefferson 
City, Mo., to Memphis, Tenn., 269 miles. Colonel S. T. 
Emerson is Chief Engineer and reports that work will 
begin at once, and that the Chicago, Rock Island & Pacific 
is interested in, it 

JEFFERSON RY.—Incorporated in Illinois to build a line 
in Cook County connecting with the Chicago Terminal 
Transfer, the Chicago, Milwaukee & St. Paul, and the 
Chicago & North Western. The incorporators and first 
Board of Directors are: B. A. Munger, F. Bangs, Ar- 
thur A. Taylor and John Janes, all of Chicago. 

JERSEY CENTRAL TRACTION.—Surveys were filed at 
Trenton by this company July 22 for an electric line be- 
tween Keyport and Red Bank, 17 miles. The road will 
parallel the Central Railroad of New Jersey to a point 
near Keansburg. 

JOHNSON CITY, HARRISBURG & OHIO RIVER.—New 
line to be built from the southern Illinois coal fields to the 
Ohio River, connecting with the Chicago & Eastern II- 
linois and the Illinois Central at Johnson City, and pass- 
ing through the coal fields of Saline County. 

JOHNSTOWN PASSENGER.—Extension of this electric line 
in Somerset County, to the town of Somerset, 24 miles. 
The capital stock has been increased from $800,000 to $2.- 
000,000 for this purpose, and new bonds have been issued. 
(Mar. 14, 1902.) 

JOLIET & NORTHWESTERN (Electric).—Chartered in II- 
linois to build from Joliet in a westerly direction to New- 
ark. Blackville and Morris, Plano and Aurora, and Sand- 
wich, a total of about 65 miles. The company’s office will 
be at Joliet. and the Directors are: W. R. Newton and 
E. H. Young, of Yorkville, Ill., and others. A deed of 
trust for $10,000,000 has been filed securing 5 per cent. 
gold bonds due 1952, for purposes ‘of building. 

JOLIET & WESTERN.—New line from Joliet, Ill, to a 
point on the Wisconsin line near Beloit, 80 miles. Ex- 
tension from Joliet, Tll., to Blue Island, 22 miles, con- 
necting with Illinois Central, also projected. G. H. Mon- 
roe and Chas. S. Seaver, of Joliet, Ill., are Directors. 

JOLIET, WILMINGTON & DWIGHT.—Incorporated in_Il- 
linois, to build from Joliet south to Dwight, 40 miles. 
with a branch to South Wilmington. F. E. Fisher and 
L. H. Mottinger, of Joliet, and H. A. Fisher, of Columbus, 
Ohio, are incorporators. 

*JONESBORO, LAKE CITY & EASTERN.—New line in 
Arkansas, from Blytheville southeast to Barfield. Grad- 
ing in progress. J. E. Jones, of Jonesboro, Ark., is Pres- 
ident, and M. E. Brooks is Engineer. 

*JONESBORO, NEWPORT & WESTERN.—New line from 
Jonesboro to Newport. Ark., 40 mites, between the White 
and Cache Rivers. Work in progress. E. L. Westbroom, 
Jonesboro, Ark., is General Manager. 


K 


*KANAWHA & MICHIGAN.—This road is being supplied 
with permanent ballast. The material used is furnace 








slag. 
*KANAWHA, GLEN JEAN & WESTERN.—New line in 


West Virginia, to run south from Thurmond. Three miles 
built, and expects to let contracts soon. S. N. Veail. 
Chillicothe, Ohio, is Treasurer of the company. 

KANAWHA VALLEY TRACTION.—Incorporated in West 
Virginia to build an electric road between Charleston and 
St. Albans, 18 miles. on the bank of the Kanawha River. 
J. Carmick and J. E. Chilton, of Charleston, W. Va., are 
interested. (Mar. 14, 1902.) 

KANSAS & SOUTHERN.—Extension from Emporia, Kan.. 
north to Omaha. Neb. Charter granted, and surveys '°- 
ported. Major H. A. Schmanecke. of St. Louis. is Chief 
Engineer. (Mar. 14, 1902.) 

KANSAS CITY & BONNER SPRINGS (Blectric).—Chartered 
in Kansas to build an electric road 23 miles long between 
the points named. The Directors are: Edwin Taylor. of 
Edwardsville, Kan.; John W. Breidenthal, of Kansas City, 
and others. 

KANSAS CITY & LEXINGTON ELECTRIC.—New line ia 
Missouri to build between the points named, 42 miles, 
Incorporators are: James C. McGrew, E. M. Taubman, of 
Lexington. 
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*KANSAS CITY & OLATHE ELECTRIC.—New line from 
Kansas City, Mo., via Rosedale, South Pack, Merriam, 
Shawnee, Lackman and Pleasant View to Olathe, Kan., 18 
miles. Incorporated in Oct., 1901, and surveys reported. 
Straight line with little grading. All the franchises and 
right of way have been obtained and some grading is done. 
F. C. Goodwin, No. 220 New York Life Bldg., Kansas City, 
Mo., is President. 

KANSAS CITY & ROCK ISLAND.—Chartered to build from 
Kansas City to Strassburg, 40 miles. W. B. Leeds, of 
New York, and M. E. Farrow, of St. Louis, are among 
the incorporators. 

*KANSAS CITY, BEATRICE & WESTERN.—New line in 
Nebraska from Virginia to Atkinson, Neb., 230 miles, pass- 
ing through Beatrice and Central City. Surveys have 
been made for 143 miles of the distance, and 23 miles be- 
tween Atkinson and Butte have been graded. J. E. 
Smith, of Beatrice, Neb., is President. 

KANSAS CITY, BENTONVILLE & SOUTHEASTERN.— 
New line from Bentonville along Sugar Creek to the town 
of Rutledge. Mo.. 35 miles. The incorporators are: A. M. 
Campbell, Chas. Haney, and others, of Bentonville, Ark. 


KANSAS CITY, FT. SCOTT & MEMPHIS.—Link 24 miles 
long from Oswego, Kan., to Jacques Junction, to connect 
with the St. Louis & San Francisco. Amended articles of 
incorporation in June, 1901. (Mar. 14, 1902.) 

KANSAS CITY, HOT SPRINGS & SOUTHWESTERN.—New 
line in Arkansas from a point in Scott County, at or near 
Waldron, through Montgomery and Garland Counties, to 
Hot Springs, a total distance of 82 miles. Incorporated 
December, 1901. The President of the company is C. C. 
Godman, of Fort Smith, who is now engaged on the Ar- 
kansas Western. (Mar. 14, 1902.) 

*KANSAS CITY, MEXICO & ORIENT.—The _ concession 
granted by the Mexican Government for a railroad be- 
tween Durango, Mexico, and Gutierrez, declared forfeited 
on April 1, 1902, has been renewed. The proposed road 
will form a link in a line which the Kansas City, Mexico 
& Orient propose to build to the City of Mexico. 

*Thirty miles out of Red River, and 30 miles out 

of Sweetwater, Texas, have been graded. 

——*The contract for the second section of 35 miles 
from Chihuahua northeast let to A. R. Dunn, of Chihua- 
hua. M. P. Paret, Kansas City, is Chief Engineer. 

—*New line from Kansas City to Topolobampo, via 

Wichita, Anthony and Sweetwater in Texas; San Angelo, 

Presidio, Chihuahua and Minaca Fuerte in Mexico, 1,630 

miles. This is all under contract to the International 

Construction Co., the Union Construction Co., the Kaw 

Valley Construction Co., and the Texas Southern Con- 

struction Co. Grading has been completed between Milton, 

Kan., and Fairview, Okla. T., 97 miles. 


KANSAS CITY, OUTER BELT & ELECTRIC.—New line in- 
corporated in Missouri to build six miles of road in Kan- 
sas, two miles in Clay County, Mo., and three-fourths of 
a mile in Jackson County, Mo. The incorporators are: 
A. J. Stillwell, E. BE. Holmes, and others, of Kansas City. 

KANSAS CITY, PEORIA & CHICAGO.—Chartered in Mis- 
souri, last November, to build a road 263 miles long from 
Kansas City to Gower, in Buchanan County, and from 
Kansas City to Quincy, Ill. Among the Directors are: 
John W. Gates, Max Pam, and Wm. J. Calhoun, of Chi- 
eago. (Mar. 14, 1902.) 

KANSAS CITY SOUTHERN.—Surveys reported from Lees- 
ville southeast to Eunice, La., 70 miles. The line will 
eventually be extended to Crowley, 20 miles. 

KANSAS, OKLAHOMA CENTRAL & SOUTHWESTERN.— 
Chartered to build from Cedarville, Kan., to Kirkland. 
Texas, with two branch lines. The total projected length 
is 640 miles. 

KATYLICK R. R.—New line to build from Reynoldsville to 
Mannington, W. Va., 18 miles. The road is designed to 
earry coal, and the incorporators are: BE. A. Humphries, 
W. H. Clingerman, and others, of Scottdale, Pa. 

KENNEBEC VALLEY.—Incorporation asked to build from 
Bingham north to Moosehead Lake, with power to lease 
or buy the Somerset R. R. This would give a through 
line from Waterville, on the Kennebec River, to a con- 
nection with the Canadian Pacific on’ the west shore of 
Moosehead Lake. W. M. Ayer and A. R. Small, of Oak- 
land. Me., and W. T. Haines, of Waterville, are inter- 
ested. 

KENNETT-OXFORD (Electric).—Work in progress on this 
new electric line in Pennsylvania between the points 
named, 15 miles. 

KENT & CECIL LIGHT, POWER & RAILWAY.—New line 
to build an electric line from the Delaware State line near 
Iron Hill, to Chesapeake City and Frederickstown, Md., 
by way of Elkton, a distance of 20 miles. Edwin R. Coch- 
ran, Jr., Wilmington, Del., is President. 

KENTON & SOUTHERN (Electric).—New line in Ohio to 
build from Kenton to Bellefontaine, 25 miles. 

KENTUCKY & WEST VIRGINIA.—New line in Kentucky 
from Ashland, up the Rockcastle Valley to Inez, 47 miles, 
passing through the Elkhorn coal region. Surveys re- 
ported. 

*KENTUCKY LUMBER & VENEER.—New line in Kentucky, 
17 miles long, to reach timber lands. Building. A _ fur- 
ther extension of 10 miles is also proposed. H. Wade 
Beavers is General Manager. (Mar. 14, 1902.) 

KENTUCKY NORTHERN.—-New line to be built north from a 
point on the Louisville and Atlantic, in Estill County, to 
the Lexington & Eastern, 15 miles. It_is_intended_ to 
open up coal and lumber lands. Theo. D. Buhl, of De- 
troit, Mich., is President. 


KENTUCKY ROADS.—New electric line 20 miles long be- 
tween Louisville and West Point. Ky. Projected, and im- 
mediate building thought likely. Samuel Avaritt, of 
Louisville, is interested. (Mar. 14, 1902.) 

New road from Brush Creek on the Louisville & 
Nashville to coal properties in Jackson County, Ky. Con- 
tract to be let soon. 

——*New line from a point near Jackson, along what 
is known as the Panhandle, to Frozen Creek, eight miles. 
Work now in progress. The Panhandle is a strip of land 
formed by a loop in the Kentucky River, where the latter 
runs seven miles and comes back within a few feet of 
where it started. 

KENTUCKY SOUTHERN.—New 35-mile railroad from some 
point on the Louisville & Nashville, near the mouth of 
Little Rockeastle River, along the river and near the 
boundary lines of Laurel, Rockcastle and Paducah Coun- 
ties to the Cumberland River. Originally incorporated in 
1895, and new articles filed last November, by L. F. Hub- 
ble, W. H. Kinnaird, and others, of Lancaster, Ky. (Mar. 
14, 1902.) 

KENTWOOD & EASTERN. 
Balltown, La., 20 miles projected. 
the original Kentwood & Eastern is 31 miles. 
1902 

KEOKUK & WESTERN (C., B. & Q., Lessee).—Spur about 
three miles long from a point on the main line two miles 
south of Des Moines, Iowa, to the site of the new army 
post. Not settled yet. 

KEWANER. CAMBRIDGE & GENESEO (Blectric).—New 
line in Illinois to build from Kewanee to Geneseo by way 
of Cambridge, Ill., 25 miles. The incorporators are: Geo. 
A. Anthony, Theodore Boltenberge, and others. 

KEWANEE, GALVA & WESTERN.—Incorporated in Illinois 
to build a railroad eight miles long between Galva and 
Kewanee. The names of the incorporators are not given. 

KINSTON & CAROLINA.—Chartered in North Carolina, to 
build from Kinston through Lenoir, Duplin and Pender 
Counties to some point on the Wilmington & Weldon 
branch of the Atlantic Coast Line, a distance of 60 miles. 
The company now works a freight line 22 miles long. 
W. Cc. Swift, C. F. Harvey, and others. of Kinston, N. C., 
are interested. 

KIOWA, CHICKASHA & FORT SMITH.—New line, which 
was incorporated in 1899, to build from Kiowa, Kan.. 
south about 450 miles by way of Chickasha, Ind. T., to 
Fort Smith, Ark. Surveys, but nothing further done. 





Extension from Hackley to 
The total length of 
(Mar. 14, 





KISHACOQUILLAS VALLEY.—Extension from Belleville. 
Pa., to McAlaney’s Fort, by way of Greenwood Furance, 
12 miles. Work likely to begin this summer. Surveyed. 
J. P. Gettee is Manager. 

KISKIMINITAS CONNECTING.—New line in Pennsylvania 
from Freeport to Kelly, Pa., six miles. Chartered in De- 
cember, 1902. Surveys in progress. S. H. Hicks, Bryn 
Athyn, Pa., is President. 

KITTANNING & LEECHBURG.—New electric line from 
Ford City to Leechburg, Pa., 15 miles. Surveys. Con- 
tracts to be let soon. The Kittanning & Ford City Street 
Ry. Co. is the promoter. 

*KLAMATH LAKE.—New line from Lairds, Cal., to Poke- 
gama, Ore., 28 miles. Graded to Dixie, 23 miles from 
Lairds. Cars are now running between Fall Creek and 
Lairds, 15 miles. R. R. McLeod, Klamathon, Cal., Chief 
Engineer. 

KLONDIKE MINES.—New line from Dawson, 
the Stewart River, 80 miles. Projected. 
*KNIGHTSTOWN-DUBLIN (Electric).—New line in Indi- 
ana, 18 miles, paralleling the Pittsburgh, Cincinnati, Chi- 
cago & St. Louis. Practically completed. Kirkpatrick 

Construction Co. are the Contractors. 

KNOXVILLE, KIMBERLIN HEIGHTS & SEVIERVILLE 
ELECTRIC.—New line from Knoxville to Sevierville, 
Tenn., 27 miles, with branch lines to the Ross marble 
quarry, Kimberlin Heights and also eight miles up the 
east or west prongs of the Pigeon River. Projected. The 
total estimated length of the line is 50 miles. M. F. 
Flenniken is Vice-President, and E. N. Harris, of Knox- 
ville, is Chief Engineer. 

*KNOXVILLE, LA FOLLETTE & JELLICO.—New line in 
Tennessee, to build from Jellico to Knoxville, 52 miles. 
Contract for the section of this proposed line between 
La Follette and Jellico, Tenn., 11 miles, has been let to 
the Callahan Construction Co. Line from La Follette to 
Beaver Creek, 28 miles. Building. Mason, Hoge & Co.. 
St. Louis, Contractors. Additional 12 miles out of Knox- 
ville including terminal in city now building. Contractors, 
Edington, Grover & Griffiths. J. B. Newton, Knoxville, is 
President. 

*Contract for the Oliver Springs section from Dos- 

sett, Tenn., to Cow Creek, 12 miles, which was let to the 

Callahan Construction Co., has been sub-let to J. R. Oates, 

of Nashville, Tenn. 

*Extension from Hickory Creek to Clear Fork Riv- 

er, six miles. Building. 

Surveys up Cumberland River to Chenoa, 17 miles. 

KXOKOMO-MARION.—Incorporated in Indiana to build an 
electric line 25 miles long between these two points. O. V 
Darby, and T. C. McReynolds, of Kokomo, and H. D. 
Thomas, of Marion, Ind., are interested. Rights of way 
are now being secured. 

*KONA-KAU.—Projected line on the west coast of Hawaii. 
Kealakekua Bay the terminus of the line. Work in prog- 
ress on extension to the volcano of Kilauea, where a con- 
nection will be afforded with the Hilo. 


L 


LACKAWANNA & WYOMING VALLEY RAPID TRANSIT. 
—New electric line, 32 miles long, to connect Carbondale 
and Wilkesbarre, Pa., passing through Scranton and Pitts- 
ton. It is to be built on private right of way for the en- 
tire distance, double track, and the necessary franchises 
and rights of way are reported secured. The Scranton «& 
Northeastern, Central Valley, and other existing lines are 
controlled. (Mar. 14, 1902.) 

LA CROSSE & BLACK RIVER FALLS (Electric).—New 
line in Wisconsin to build from La Crosse to Black River 
Falls, 50 miles. 

LA CROSSE & NORTHERN.—Incorporated in Wisconsin 
to build from La Crosse to Galesville, 20 miles, and 
thence to Winona, Minn. ——_ completed as far as 
Galesville. B. E. Edwards, W. S. Cargil, M. Funk and 
others, of Galesville, Wis., are interested. 

*LA CROSSE & SOUTHEASTERN (Electric).—New elec- 
tric line in Wisconsin from La Crosse along the Mississippi 
River, southeast via Stoddard and Chaseburg, to Viroqua. 
30 miles. Contract let to Collins & Co., Chicago. 

LA CROSSE SOUTHWESTERN.—This compen has filed 
articles of incorporation in the State of Michigan. D. H. 
Palmer, E. C. Higbee, of La Crosse, and F. A. Cummings 
st James Turner, of Chicago, are among the incorpora- 
ors. 

LAFAYETTE.—Increase in capital stock in order to build a 
line into Clay County. Surveys have been made from 
Lafayette to Motley, 23 miles northwest. Road now runs 
between Opelika and Lafayette, Ala., 22 miles. 

LAFAYETTE & INDIANAPOLIS RAPID RY.—Incorporated 
in Indiana, November, 1901, to build_an electric line par- 
alleling the Chicago Division of the Cleveland, Cincinnati. 
Chicago & St. Louis between Lafayette and Indianapolis, 
about 70 miles. To begin work as soon as the result of 
the subsidy elections is known. The Directors are: H. A. 
Taylor, Lafayette; R. A. Clark and J. M. Waugh, of Col- 
fax, and others. (Mar. 14, 1902.) 

LAFAYETTE & KOKOMO.—New line to build from Frank- 
fort to Lafayette, Logansport and Kokomo, a total distance 
of 80 miles. The road will parallel the Vandalia and the 
Cleveland, Cincinnati, Chicago & St. Louis. R. S. Vivian, 
of Chicago; Wm. Karoly, of Aurora, IIl., and Chas. Calla- 
han, of Lafayette, Ind., are interested. 

LA GRANDE & COVE ELECTRIC.—Surveys are reported 
complete for the Oregon Railway & Navigation Company’s 
new electric line between La Grande and Cove, Ore. Two 
routes have been surveyed, one of which is 15 miles long 
and the other 13. F. Shaw is the engineer in charge. 
(Mar. 14, 1902.) 

*LAKE CHARLES & RICE BELT.—New line in Louisiana 
from Lake Charles via Lake Arthur to Gueydan, 48 miles. 
Preliminary surveys completed and grading begun. In- 
corporated Jan. 21, 1901. C. A. Lowry, Lowry, President ; 
A. V. Eastman, Lake Charles, General Manager. 

LAKE ERIE & DETROIT RIVER.—Agreement made with 
the Pere Marquette for the operation of cars on both lines. 
A car ferry will be established between Port Huron, Mich., 
and Sarnia, so that loaded cars may be sent from northern 
Michigan to Port Huron, across by ferry to Sarnia, and 
then over the Lake Erie & Detroit River to Stanley or 
Rondeau, and thence by car ferry to Conneaut, Ohio. 

Spur line St. Thomas, Ont., to Simcoe, 45 miles. 

Located. 

Extension from St. Thomas, Ont., to Niagara Falls, 
115 miles. Surveys in progress. Contracts to be let in the 
spring. Owen McKay, Walkerville, Ont., is General Man- 
ager. 

LAKE ERIE, BOWLING GREEN & NAPOLEON (Electric). 
—Voted by Directors to increase the capital stock of 
$1,000,000, and to extend the line from Pemberville to 
Port Clinton, 30 miles, and from Woodville to Oak Har- 
bor. Dr. W. M. Tuller, of Bowling Green, President; E. 
H. McKnight, General Manager. 

Extension from Bowling Green to Defiance. Pro- 


Alaska, to 




















jected. 

LAKE ERIE TERMINAL.—New company, chartered Aug. 15 
to build from a point on Lake Erie near the mouth of Elk 
Creek to Albion, Pa., 11 miles. Surveys are being made. 
Edwin S. Templeton, of Greenville, Pa., is President. 

LAKE ERIE TRACTION COMPANY.—Electric road, 17 
miles long, from the terminus of the Erie Rapid Transit 
Street Railway Co., through North East, Pa., Ripley Cross- 
ing and Westfield, N. Y. The line is now in operatiour 
from North East to Ripley. Complete line will be in oper- 
ation May 1, 1903. Thomas B. Hall is President, and T. 
H. Paist, Secretary. Incorporated May 12, 1902. 

LAKE ERIE, YOUNGSTOWN & SOUTHERN.—Chartered to 
build from Youngstown, Ohio, to Poland, North Lima and 
limestone regions in the Mahoning Valley. H. G. Hamil- 
ton, of Youngstown, is interested. 

*LAKE HANCOCK & CLERMONT.—New line in Florida to 
build from Lake Hancock through Polk and Lake Coun. 


ties to Clermont, 55 miles. Eight miles finished; second 
section under survey. W. J. Carter, of Carters, Fla., is 
interested. 

*LAKE SHORE & MICHIGAN SOUTHERN.—Work in prog- 
ress on three miles of the cut-off between Ashtabula and 
Youngstown, Ohio. This line will shorten the present 
distance between Youngstown and Ashtabula, via Coa!- 
burg, Andover, Jefferson and Plymouth, 10 miles. The 
present route is 63 miles long. J. M. Hackett, Dunkirk, 
N. Y., is the Contractor. 

*Extension from Plymouth to Dorset, Ohio, 10 
miles. Work in progress. Degnon, McLean Constructing 
Co. have the contract for grading. 

——¥*Extension from Latimer to Brookfield, Ohio, nine 
miles. Building. 

LAKE SHORE TRACTION (Electric).—Franchise has been 
granted this road to build from Buffalo to Westfield, N. Y., 
65 miles. Incorporated in 1901. It is said that work wil] 
be commenced immediately. F. R. Green, of Chautauqua, 
is interested. 

*LAKE SUPERIOR & ISHPEMING.—New line from Eagle 
Mills, Wis., to the Maas mine, four miles, is being built by 
McDowell Bros. & Co., Contractors, Marquette, Mich. 

LANCASTER & YORK FURNACE STREET.—New line in 
Pennsylvania to build an electric line from Millersville to 
York Furnace, on the Susquehanna; 10 miles. 

LAONA & NORTHERN.—New line in Wisconsin to build in 
a northerly direction from Laona to a point on the St. 
Paul, Minneapolis & Sault Ste. Marie in Forest County, 
Wis., eight miles. W. D. Connor, of Marshfield, Wis., is 
the principal shareholder. 

*LARAMIE, HAHN’S PEAK & PACIFIC.—Grading of this 
line from Laramie, Wyo., by way of Centennial west. is 
now finished for a distance of 75 miles. The road is being 
built from Laramie by way of Centennial through Holmes 
and Goldhill to Hahn’s Peak. Isaac Van Horn, 7 Congress 
street, Boston, Mass., is President. 

LATROBE, PLEASANT UNITY & GREENSBURG STREET. 
-——Charter granted in Pennsylvania, to build between the 
points named, 20 miles. Rights of way being secured. J. 








B. Kenna, of Greensburg; D. W. Smith, J. L. Freeble. 
and others, of Latrobe, Pa., are Directors, 
LAUREL & BROOKEVILLE (Electric).—Incornorated in 


Maryland to build between Laurel and Brookeville, Md.. 13 
miles. Asa M. Stabler and F. P. Thomas, of Sandy Sprinz 
Md., are interested. 

*LAUREL & ELLISVILLE.—Grading in progress on this 
new line. Incorporated last May, between the points 
named in Mississippi. The Laurel & Ellisville is a lumber 
road, although it will carry passengers and general freight 
as well. The air line distance is not.over 10 miles. 

LAUREL HILL.—New line 39 miles long from a point near 
the Borough of Bolivar to Mt. Pleasant, Westmoreland 
ae. Pa. J. M. Milliken, of Allegheny, Pa., is Presi- 

ent. 

LAWTON & CRATERVILLE ELECTRIC.—Incorporated in 
Oklahoma to build an electric line 15 miles long between 
Lawton and Craterville. TT. W. Brewer, Lawton, Okla. 
T., is interested. 


LAWTON & WICHITA MOUNTAIN.—New line 40 miles 
long between Lawton and White ee . ee.” Okla. 
T. Charter granted in January, 1902. J. B. Chapman, 
of Lawton, Okla. T., is interested. (Mar. 14, 1902.) 

LAWTON, WICHITA MOUNTAIN & SUBURBAN.—Char- 
tered in Oklahoma to build through the Fort Sill Reserva- 


tion. J. W. Howard, Samuel Huber and L. T. Reid, of 
Lawton, are incorporators. 
LEHIGH & CARBON TRACTION.—Incorporated in Penn- 


sylvania, Oct. 31, 1901, to build an electric line 15 miles 
long between the points named, which includes all the 
1902) between Allentown and Walnutport. (Mar. 14. 


*LEHIGH & NEW ENGLAND.—Northampton extension of 
this road from Bath, via Nazareth and Stockertown, to 
Martin’s Creek, 16 miles, completed as far as Stocker: 
town, eight miles. Remainder of the road under contract 
= the Keystone Constructing & Engineering Co., Easton, 

a. 

*Extension from Tatamy to the Delaware River. 

five miles. Keystone Construction Co., Easton, Pa., Con- 

tractors. 

Extension to tidewater at Cornwall, on the Hudson. 
under charter of the Campbell Hall Connecting R. R. 
About 32 miles of new road from Pine Island to Corn- 
wall. Projected, but nothing being done. (Mar. 14. 
1902.) 

LEHIGH VALLEY.—Lehigh & Lake Erie extension from 
Tifft Farm, N. Y., to a connection with the main line, 
near Depew, 10 miles. Granted by the New York State 
Railroad Commission. No work done. 

LESLIE & SOUTHERN.—Chartered in Arkansas to build 
from Leslie, Ark., to Little Rock, 120 miles. S. W. Lee. 
of Harrison, Ark., is Chief Engineer. 

LEXINGTON & COLUMBIA (Electric).—New line in South 
Carolina. An electric road between the points named, 1 
miles. Projected. Alfred J. Fox, of Lexington, S. C.. 
is interested. 

LEXINGTON & EASTERN.—Ballasting about 50 miles of 
road. Projected. 

LIBERTY-WHITE.—Incorporated to run from McComb to 
Liberty, Miss., 25 miles. An old narrow gage road be- 
tween these points will be used, and will be made double 
gage. J. J. White, McComb, Miss., is President. Bids 
for grading are now being asked. 

*LICK CREEK & LAKE ERIE.—New line from St. Paul, 
Va., up Lick Creek to Turkey Foot, eight miles. Track 
laying in progress. The line is projected to reach coal 
properties in the Sandy Mountains between Clinch River 
and Big Sandy River. J. W. Dawson, of St. Paul, Va., is 
Manager. 

*LICKING RIVER (successor to the Licking Valley ).—Fx- 
tension from Salt Springs, Ky., southeast six miles to Mor- 
gan. Building by the company. Graded for six miles and 
track laid on three. (Mar. 14, 1902.) 

LIMA-COLUMBUS.—New route between these points in 
Ohio, passing through Belle Center, Waynesfield, West 
Mansfield and other points. Distance about 78 miles. 
Surveys. 

LITTLE FALLS & DOLGEVILLE.—Incorporated in New 
York as the successor of the Little Falls & Dolgeville un- 
der foreclosure sale. Dumont Clarke, of New York City, 
President. E. R. Wauckel is Treasurer. G. D. Smith, J. 
J. Gilbert, of Little Falls, and F. H. Collins, of Tarry- 
town, N. Y., are Directors. 

*LITTLE KANAWHA (WABASH).—Line between Sandy 
Bend and Burnsville, 72 miles. Contract let to McArthur 
Bros., Chicago, and Rinehart, Dennis & Co., Parkersburg. 
W. Va. There will be nine tunnels and seven bridges. 

Extensions from Zanesville, Ohio, to Parkersburg. 
W. Va., 68 miles, and from Burnsville to Belington, 
Va., 60 miles. Surveys completed. 

*LITTLE RIVER.—Chartered in Tennessee, November, 101. 
Extension now building from the forks of the Little River 
to Smoky Mountain, 5 miles. J. W. Lockhart, Chief En- 
gineer. 

LITTLE RIVER VALLEY.—New line in Louisiana to build 
from Georgetown, 35 miles north of Alexandria, in 4 
northerly direction through the parishes of Grant and 
Winn, and also in a southwesterly direction through the 
parishes of Grant and Catahoula. Stephen R. Lee. of 
Pollock, La., is President. 

LITTLE ROCK & SOUTHERN.—Chartered in Arkansas to 
build from Transwood, Ark., in a southerly direction. 198 
miles; several minor branches will be built, aggregating 
a total of 203 miles. The Rock Island system is behind 
this new company. 

*LONACONING, MIDLAND & FROSTBURG (Electric).— 
New line between Cumberland and Piedmont, W. Va., 33 
miles. Second section under contract to Pennsylvavia 
Construction Co., Drexel Building, Philadelphia. J. ‘V: 
Burchinall is President. 
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Ohe Earni ng Power WAT hhh ee 
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3"’ {| Bar. Net Section,o0.37((]’’. Weight, 1.45 lbs. per ft. 
1. The average mileage operated, and range of earnings for a 


| i "H a 
series of years. ™ 
2. The capitalization, both ‘‘ total” and per mile. %"’ Bar. Net Section, 0.55 [J"’. Weight, 2.05 Ibs. per ft. 
Commerce Commission. 
5. The proportion (each year for a series of years) of the Gross Income 
Other information is given, bearing upon current earnings, dividends, etc. 
“The Earning Power of Railroads”’ has been highly endorsed by 
ready reference. 
“‘ The Earning Power of Railroads’’ presents important statistics 


3. The Income Account for the last fiscal year for which an official 
represented in (a) Maintenance Expenses, (b) Conducting Transportation and 
prominent bankers and railroad officials. 
appearing in no other publication. 190 pages, bound in cloth. CORRUGATED STEEL BARS 


report has been issued. The receipts and disbursements are reduced to a 
“per mile” basis. 
General Expenses, (c) Fixed Charges, and (d) Surplus. 1’ {] Bar. Net Section, 0.70 [1’’. Weight, 2.70 lbs. per ft. 
6. The freight and passenger density. 
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The deductions given in the statistical tables have been made from f 
Price $2.00 per Copy For Steel-Concrete Construction 
These bars have an elastic limit of between 50,000 and 60,000 Ibs. per sq. in. 












BOOK for investors containing among other things tables statisti- 
cally arranged showing for one hundred railroads in the United 
States and Canada: 















4 The Operating Expenses, both ‘‘total’’-and ‘‘ per mile of road 
operated,’’ classified in accordance with rules prescribed by the Interstate 
7. The miles of second and additional main track, and of yards and 
sidings. 
official statements as exhibited in the annual railroad reports. 1%’ () Bar. Net Section, 107(]’. Weight, 4.20 Ibs. per ft. 
In no other publication can be found facts so conveniently arranged for 
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LONG BRANCH COAL.—Incorporated in Alabama, Novem- 
ber, 1901, to run from mile post 409, on the Birmingham 
Mineral, seven miles to the Long Branch Coal Co. The 
Directors are: M. H. Smith, H. W. Bruce, and others, of 
Louisville, and the Louisville & Nashville is interested. 
Authority to extend further was granted in December. 
(Mar. 14, 1902.) 

*LONG ISLAND.—Depression of tracks on Atlantic avenue, 
Brooklyn, from Fort Greene place to the city line, 5.8 
miles. Total estimated cost, $3,500,000, of which city 
pays $1,250,000. Contracts let to American Bridge Co., 
for steel; John McNamee, for viaduct foundations, and 
others. Ground broken. (Mar. 14, 1902.) 

Double track between Valley Stream and Lawrence, 
miles. Projected. 

——Extension projected from Wading River to Good 
Ground, 18 miles. 

——Surveys for double track between Roslyn and Oyster 
Bay, 10 miles. 
Tracks to be relaid between Long Island City and 
Jamaica, and between Babylon and Valley Stream. 

LONG ISLAND EXTENSION.—New company incorporated 
in New York, June 18, 1901, with a capital stock of $1,- 
000,000, by officers of the Pennsylvania and Long Island 
to build an underground electric connecting the Long 
Island R. R. in Long Island City with Manhattan, at 33d 
street. Application to Rapid Transit Commission with- 
drawn, in order that the same corporate management may 
cover both this project and the Pennsylvania’s North 
River Tunnel, as well. (Mar. 14, 1902.) 

LORDSBURG MINERAL.—-Incorporated in New Mexico to 
build a spur to reach every producing mine in the hills 
of the Lordsburg District. C. W. Maxon, of Stein Pass, 
N. Mex., is President. 

*LOS ANGELES & LONG BEACH.—New electric line, 17 
miles long, in California. Contract let to Robert Sherer 
& Co. The estimated cost of the line is $1,000,000, and 
it will be necessary to build a large bridge across the San 
Gabriel River. Contract for bridge work let to J. D. 
Mercereau. Work is to be pushed, and 60-Ib. rails laid as 
soon as practicable. Major S. H. Finley, of Santa Ana, 
Cal., is interested. (Mar. 14, 1902.) 

*LOUISIANA & ARKANSAS.—Extension from Winnfield, 
La., to Jonesville, 50 miles. First 30 miles completed, 
remaining section graded. R. M. Quigley Construction 
Co., Stamps, Ark., Contractors. 

*LOUISIANA & NORTHWESTERN.—Extension from Bien- 
ville, La., southeast via Grand Ecore to Natchitoches, 37 
miles; 151% miles graded, and eight miles of track laid. 

LOUISIANA PURCHASE SYSTEM.—Formerly the Duluth, 
Springfield & Gulf Incorporated for the building and 
purchase of steam and electric railroads, steamboats, 
— etc. H. N. Armstrong, Oskaloosa, Iowa, is Pres- 
ident. 

*LOUISIANA R. R.—Line from Crowley via Oakdale to 
Natchitoches, La., 135 miles, under contract to J. D. 
eardsley, Gibsland, La. Grading in progress. 

*LOUISIANA ROADS.—The Rose Hill Sugar Co., New Or- 
leans, La., is building a standard gage line from its land 
on the bank of the Vermilion Bayou, to connect with the 
Iberville & Vermilion Line of the Southern Pacific at 
Young’s Switch. 

The Avovelles Lumber Co. is to build a lumber 
road from Marksville, on the Texas & Pacific, to the Red 
River, 18 miles, passing through timber lands of the com- 
pany. E. V. Babcock, of Babcock, Ga., is interested. 

Spur six miles long projected from Arcadia, 
to connect with the Louisiana and Northwestern. 

~The Hammond Lumber Co., of Hammond, La., will 
build a logging road six miles in length, Surveys have 
been made and rights of way practically secured. C. N. 
Burton, Hammond, La., is President. 

LOUISVILLE & EASTERN.—Formerly the Louisville, An- 
chorage & Pewee Valley Electric.—An extension from 
Shelbyville, Ky., to Frankfort, and New Castle and to a 
point on the Kentucky River has been voted by the Di- 
rectors. 

LOUISVILLE & INTERURBAN (Electric).—New line in 
Kentucky, to build through the Counties of Jefferson, Old- 
ham, Shelby, Spenser, Nelson and Bullitt, all in the State 
of Kentucky. ‘The incorporators include J. Minary, J. B. 
Speed, Atilla Cox, H. Bishop, John Stites, Clarence Dal- 
lam and J. W. Gaulbert, of Louisville, Ky. 


*LOUISVILLE & NASHVILLE.—Spur from Opp, Ala., to 
Florala, 22 miles. Work in progress. Contractor, J. M. 
Sullivan, Montgomery, Ala. 

Surveys reported between Pineville and Jellico. 

—New route around what is known as Baker's Hill, 
about 25 miles north of Nashville, Tenn. The proposed 
line is on a 66 ft. grade and will be between six and eight 
miles long, which will reduce the existing grades consid- 
erably, although it will not shorten the distance much. 
It is thought that the work will be commenced at once, 
if it is found that the cost will not exceed $250,000. Sur- 
veys made. (Mar. 14, 1902.) 

——*Exiension of Alabama & Florida Line from Ge- 
neva, Ala., southeast 45 miles to Marianna, Fla., on an- 
other line of the L. & N. A bill introduced into Congress 
authorizing a bridge across the Choctawatchie River. 
Thomas Worthington & Co., Birmingham, Ala., Contract- 
ors for 23 miles to Graceville, Fla. Building. (Mar. 14, 


1902.) 

-Curves to be removed from the line between Mont- 
gomery and Flomaton, Ala., and 10 miles of track between 
Flomaton and Greenville relaid with new 80-lb. rails. 

Line from Dale to coal lands, seven miles. Pro- 

Name of line to be Long Branch Coal Railroad. 
*EXxtension from a point near Hughes Siding, Ala., 
to Warrior River, 30 miles. Contractors, Dunn & Lallande 
Bros., of Birmingham. Grading in progress. 

Franchise has been granted in New Orleans to ex- 
tend company's tracks 600 ft. 

Bids to be asked on 11 miles of work near Calera, 
Ala. Surveys were made last December for double track 
all the way between Birmingham and Calera, 33 miles, 
and a number of improvements were made in the line at 
that point to relieve the congestion at Birmingham. 

-Line from Pennington Gap. Va., through the coal 
regions of Virginia to the Kentucky Mountains. Surveys 
in progress. 

*Line four miles long from 
Stony Fork. Building. 

The proposed changes of grade and curvature on 
the Atlanta, Knoxville & Northern, between Ducktown, 
Tenn., and Marietta, Ga., are being surveyed. Contract 
to be let soon. Cost of improvements to be about $1,000,- 
000. 
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Grading contract let to 
T. B. Redmond 

*Double track between Jacksonville. Fla... and Brent, 
five miles. Work now in progress. Second track may be 
extended to Flomaton, 44 miles. 

*LUDLOW & SOUTHERN.—New line from Ludlow, on the 
line of the Santa Fe Pacific to the mines of the Bagdad 
Mining & Smelting Co. Work in progress. M. L. Cook, 
Los Angeles, Contractor. k. Hl. Stagg and others, are 
Directors 
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MACOMB & WESTERN (Electric).—New line in Illinois to 
build from the north line of Schuyler County to Rush- 
ville, and from Rushville to Beardstown and Mount Ster- 
ling, a total of 40 miles. 

MADISON & NORTHEASTERN (Electric).—-Incorporated in 
Wisconsin to build an electric line from Madison to Wau 
pun, with branch lines extending from Waupun to Fond 
du Lac, Oshkosh and Berin. The total projected distance 
is about 130 miles. Charles Schericker and Frank Steger 


watd are incorporators. 
MADISONVILLE-DAWSON SPRINGS (Electric).—New line 
between these points in Kentucky. 20 miles. W. L. 
don, of Madisonville, is interested. 
(Maine). 


Gor- 


*MADRID New line from Madrid to Holman’s 
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Mill, a distance of 6% miles. Grading in progress. 
Fletcher Pope, S. G. Haley and others, of Phillips, Me., 
are interested. 


MAGNOLIA-LIBERTY.—Projected line between these points 
in Mississippi, 30 miles. The names of interested parties 
are not stated. 

MAHONING & ANITA.—Incorporated in Pennsylvania, Nov. 
27, 1901, to build from a connection with the Alleghany 
Valley R. R., near the mouth of Mahoning Creek in 
Armstrong County, Pa., to Anita, in Jefferson County, 45 
miles. A. J. Bond, of Bradford, Pa., is President. (Mar. 
14, 1902.) 

MAINE & NEW HAMPSHIRE.—New line connecting with 
the Maine Central at Standish, Me., and extending across 
Saco River through Limington to a connection with the 
Boston & Maine, at Hollis, on the west side of the Saco 
River. Incorporation is being asked from Maine Legisla- 
ture. L. C. Cornish, E. B. Hastings, A. C. Kennett, and 
others, of Portland, Me., are interested. 

MAINE CENTRAL.—Relaying the present roadbed with 
heavier rails between Leeds Junction and Farmington, Me., 
and from Leeds Junction to Waterville, a distance of about 
37 miles each way. Projected. 

——FExtension from Winthrop, Me., northeast 14 miles 
to Augusta, which will shorten the line between Lewiston 
and Augusta. Surveys, but nothing further done as yet. 
(Mar. 14, 1902.) 

MAINE MIDLAND.—Incorporation being asked from the 
Maine Legislature for a company to build from Farming- 
ton Falls through Chesterville, Fayette and East Liver- 
more to a connection with the Portland & Rumford Falls. 
Edmund Eaton, of Livermore Falls; H. P. Prescott, of 
New Sharon, Me., and others are interested. ; 

MALAD VALLEY.—New line from Corinne, Utah, to Malad 
City, Idaho, 40 miles. No track has as yet been laid, but 
contracts for grading will be let next month. W. H. Ban. 
croft, of Salt Lake City, is President. 

MALDEN, KENNETT & SOUTHEASTERN.—New line, 23 
miles long, in Dunklin County, Mo., between Malden and 
Kennett. The directors are R. H. Jones, Virgil McKay, 
Lee Shelton, and others, of Kennett. (Mar. 14, 1902.) 

*MANCHESTER, DORSET & GRANVILLE.—Chartered in 
Vermont to build from Manchester to Dorset, Vt., and 
Granville, N. Y., 21 miles. Contract for the section be- 
tween Manchester and Dorset, Vt., eight miles, has been 
let to L. C. Farnum, of Boston. O. W. Norcross, of Worces- 
ter, Mass., is President. 

*MANISTEE & NORTHEASTERN.—New line from Solon, 
Mich., to Onekama via Provemont, 25 miles. Track laid as 
far as Provemont, 15 miles. Bids have been asked for 
the bridge across the narrows of Carp Lake at Provemont. 
Ed. Buckley, Manistee, Mich., may be addressed. 

MANISTEER, FILER CITY & EAST LAKE.—Fxtension of 
this electric line 20 miles to Onekama and Bear Lake, 
Mich. It is said that contracts will soon be let. (Mar. 
14, 1902.) 

MANISTER, MARQUETTE & NORTHERN.—The Manis- 
tique & Northwest, running from Manistique, Mich., to the 
connection with the Duluth, South Shore & Atlantic, at 
Shingleton, has been purchased by D. W. Kaufman and 
R. R. Metheany, and will be reorganized under the above 
title. It is intended to extend the line to Marquette in 
connection with the car ferry, which is to be run between 
Northport and Traverse City. (Mar. 14, 1902.) 

MANISTIQUE & NORTHWESTERN.~—Incorporated in 
Michigan, with a capital of $2,000,000, to succeed the 
Manistique & Northeastern, and_ build between Grand 
Rapids and Marquette. This revives the old project of 
running a line of car ferries between Northport and Man- 
istique, and will shorten the distance 85 miles between 
Grand Rapids and Marquette. 

MANSFIELD & EASTERN TRACTION.—Incorporated in 
New Jersey to build from Mansfield through the towns of 
Ashlland, Mifflin, Jeromeville, Reedsburg, and Wooster, all 
in Ohio. The incorporators are James J. McGuire, J. W. 
Galbraith and W. J. Pentz. 

*MANSFIELD, SAVANNAH & WELLINGTON.—New elec- 
tric line in Ohio, 60 miles long, between the cities named. 
The work is required to be completed by Oct. 1, 1902, and 
has been begun. A few miles south of Savannah were 
graded last spring. (Mar. 14, 1902.) 

MANUFACTURERS JUNCTION.—Incorporated in Illinois, 
to build in Chicago, a distance of seven miles from West 
Lake street river bank to West Sixteenth street. C. S. 
Reed, L. Thompson, C. A. Ross and H. A. Rust are direc- 
tors. 

*MARINETTE, TOMAHAWK & WESTERN.—New extension 
12 miles east from Gleason, Wis. Kimball & Willis, Mer- 
rill, Wis., contractors. Graded, and track laid on two- 
thirds of line. , 

*MARION & RYE VALLEY (NORFOLK & WESTERN).— 
Extension from Currin Valley, Va., to Flat Ridge, 14 
miles. Surveyed, and work in progress. John S. Apper- 
son, Marion, Va., is General Manager. 

*MARQUETTE, SPRING VALLEY & NORTHWESTERN.— 
New line from Spring Valley, Ill., southwest 6 miles to 
Marquette, connecting the Chicago & North Western with 
the Marquette coal mines. Building. J. S. Wylie, Daven- 
port, Iowa, President and Treasurer; C. J. Devlin, Spring 
Valley, Ill., General Manager; J. F. Clark, Davenport, Sec- 
retary, and G. L. Humphrey, of Marquette, Ill., Chief En- 
gineer. 

MARSHALL & NORTHERN.—New line in Michigan to build 
from Tekonsha, Calhoun County, to Sunfield, Eaton Coun- 
ty, 50 miles. The Directors are: E. E. Simmons, A. V. 
Watson, and others, of Marshall, Mich. 

MARYLAND & PENINSULA.—New line to build from Balti- 
more to Crisfield around the end of Chesapeake Bay, 175 
miles. The incorporators are: Charles C. Harris, Charles 
Burk, E. Bb. Owens. 

MARYLAND & PENNSYLVANIA.—Branch from Conowingo, 
Cecil County, northeast to Bynum, Md., 10 miles. _ Pro- 
jected. T. H. Ward is Chief Engineer, and J. S. Morris, 
Baltimore, Md., General Manager. 

*MARYLAND ROADS.—Spur line two miles long from the 
Washington branch of the Baltimore & Ohio at Savage 
Station, to the Maryland Granite Company’s quarries at 
Guilford. Work in progress. 

——lIt is said that the owners of the Liberty Copper 
Mines near Woodsboro, will build a line to connect their 
plant with the Western Maryland. 

MARYLAND, SPARROWS POINT & NORTH POINT ELEC- 
TRIC—Incorporated in Baltimore County, Md., November, 
1901, to build from the eastern part of Baltimore to Spar- 
rows Point and North Point, about 7 miles. Robert S. 
Carswell and others, of Baltimore, are the incorporators. 
(Mar. 14, 1902.) 

MARYSVILLE, DELAWARE, SUNBURY & MT. VERNON.—- 
New electric line incorporated in Ohio by B. L. McElroy, 
Mt. Vernon, F. D. Simons, Columbus, and others. Total 
distance, 55 miles. Nothing done. (Mar. 14, 1902.) 

*MASON & OCEANA.—Amended articles of association have 
been filed increasing the capital stock to $380,000, and pro- 
viding for the extension of the line from Hesperia to 
Grand Rapids, 50 miles. The line has been completed for 
some time between Buttersville and Walkerville. 27 miles, 
and work on an extension to Hesperia was begun last 
October. 

*MASON CITY & FORT DODGE (CHICAGO GREAT WEST- 
ERN).—Building from Botna to Council Bluffs, Iowa, 62 
miles. 











*Line from Oelwein to Waverly. Building con- 
tracts let to McArthur Bros., Winston Bros. and P. E. 
Strugart. J. L. Pratt is President. 

MASSACHUSETTS ROADS.—New line from Springfield to 
New York State through Hampton and Berkshire Counties. 
Incorporated December, 1901, by Roscoe C. Taft, of Bos- 
ton, and others. (Mar. 14, 1902.) 

MASSILLON, DALTON & WOOSTER ELECTRIC.—New 
electric line from Massillon, Ohio, to Wooster and Dalton, 
— 25 miles. T. Harvey Smith, County Treasurer, is 
President, 





MAUMEE CONNECTING.—Incorporated at Columbus, Ohio, 
Feb. 20, to build a steam railroad in and about Toledo, 
uniting the terminal facilities of the Hocking Valley and 
the Toledo & Ohio Central railroads, which are now under 
one control. (Mar. 14, 1902.) 

McKINNEY & BLUE RIDGE RAPID TRANSIT.—Organized 
in ‘Texas to procure a charter and rights of way for a 
line between the points named, 60 miles. Captain J. L. 
Greer, McKinney, Texas, may be addressed. 

MEADOWLANDS & ZEIDKER.—Charter granted this com- 
peor on Feb. 11, 1903, to build from a_ point near 

eadowlands to Zeidker, Pa., five miles, making connec- 
tions with the Chartiers Valley and the Baltiomre & Ohio. 
W. L. Merwin, Pittsburgh, is President. 

*MEDFORD, RED FORK & WESTERN.—Line between Du- 
mas and Medford, Ark., eight miles building. The charac- 
ter of the work is easy, with no curves or hills. It is not 
stated when the remainder of the line from Medford to 
Red Fork, five miles, will be contracted for. Franklin 
Bros. & Co., Little Rock, Ark., may be addressed. 

MEMPHIS & CHICAGO.—Chartered in Missouri to build a 
road nine miles long from a connection with the St. Louis, 
Memphis & Southeastern, through Cape Girardeau and 
Scott Counties, and crossing the Mississippi River at 
Gray’s Point, to a connection with the Chicago & Eastern 
Illinois at Thebes, III. 

MEMPHIS & ST. LOUIS.—Chartered in Missouri to build 
from a point on the St. Louis & Memphis, near Paw Paw 
Junction to Gray’s Point, Mo., 50 miles. The incorporators 
are: SS. 8S. Barnes, L. Barnes, Lawrence Fischer, and 
others, of New Madrid, Mo. (Mar. 14, 1902.) 

*MEMPHIS, HELENA & LOUISIANA (MISSOURI PACI- 
FIC).—Line from Latour to McGhee, 76 miles; and from 
Halley to Clayton, 145 miles, under contract to the Grigs- 
by-Dallhof Construction Co., and McCarthy & Co., Little 
Rock, Ark. Line from Halley to Clayton graded, and 46 
miles of track laid. 

*Line from Mariana, Ark., to Bridge Junction, 51 
miles. Contract let to Bracey-Howard Construction Co., 
Chicago, Ill. Grading begun. 

MENA & BLACK SPRINGS.—New line in Arkansas to build 
from Mena to Black Springs, 35 miles. The incorporators 
are Day Mills, Pittsburg, Kan.; John T. Todd, of Mena, 
Ark., and others. 

MERCED-YOSEMITE.—New line between these points in 
California, 28 miles. Projected. C. D. Martin, Stockton, 
Cal., is the Engineer in charge. 

METHOW RAILWAY & SMELTING.—Projected line along 
the Methow River, Washington, to a junction with the 
Twisp and thence up the Twisp. The line will run from 
Pateras at the junction of the Methow with the Columbia, 
and will be about 100 miles long. It was incorporated 
last February. 

METROPOLITAN ELEVATED (CHICAGO).—At a meeting 
of shareholders Nov. 6, an amendment to the by-laws was 
ratified providing for a new downtown terminal, of which 
the estimated cost is about $1,300,000. 

METROPOLITAN STREET (NEW YORK).—Changing the 
horse-car crosstown lines on Grand _ street, Fourteenth 
street and Eighty-sixth street to underground electric. 

*MICHIGAN CENTRAL TRACTION.-—New electric line 
— Grand Ledge to Charlotte, Mich., 14 miles. Build 
ng. 

——*Work is reported on the double-tracking of this 
line between Albion and Marshall, Mich., 12 miles. W. B. 
Finch & Co., Detroit, Mich., are the contractors, and they 
have 200 men at work on the job. 


MICHIGAN ROADS.—Two new lines have been surveyed 
to Sault Ste. Marie. One runs from St. Ignace in connec- 
tion with the Grand Rapids & Indiana, and the other 
is to be built from Detour in connection with the Detroit 
& Mackinac. Projected. 

*Work reported in progress on a logging road 30 

miles long from Cedar River to Spaulding, Stich, by 

Crawford & Sons, Cedar Rapids, Mich. 

—~—Agreement reached between the City of Detroit and 
the Michigan Central, Grand Trunk and Lake Shore & 
Michigan Southern, for the separation of the grades at 19 
streets in that city during the next five years. Estimated 
expense, $1,000,000, to be borne exclusively by the rail- 
road companies, which agree to spend $200,000 each year 
until the work is completed. The damage to adjacent 
property is taken care of by the city. 

——tThe Grade Separation Committee has submitted to 
the above railroads a schedule of elevations at various 
points along the various lines of road from Woodward 
Ave. to Michigan Ave. An early reply from the several 
railroads in interest is expected. 

*Work is ere begun on a timber line which is 
being built by the Bay de Noquet Lumber Co., from Nahma 
to Sturgeon, on the “Soo” Line, 4 miles. To be completed 
this fall. (Mar, 14, 1902.) 

Surveys are reported for a new electric line from 
Muskegon to Manistee by way of Whitehall, Shelby, Hart 
and Scottville. 

MICHIGAN SHORE & EASTERN.—New line from Bertrand 
Township to Kalamazoo, Mich. Projected. Edward 
Maher, Chicago; W. P. Squire, of Paw Paw; S. H. Kelly 
and J. Duff, of Berrien Harbor, are Directors. 

MICHIGAN SUBURBAN.—Incorporated in Michigan to 
operate the road from Lansing to St. Johns, recently built 
by the Lansing, St. Johns & St. Louis Co. This line was 
built for an electric line, but is to be operated for the 
present, at least, by steam. (Mar. 14, 1902.) 

MIDDLEBORO MINERAL.—Extension projected from a 
point on Yellow Creek, through Bell and Harlan Counties, 
to the headwaters of Clover Fork of the Cumberland River. 
Work was begun last January on a stretch of this new 
line eight miles long, to develop coal lands in the moun- 
tains of Bell County. The total length of the proposed 
line is about 100 miles. J. H. Barlett, of Middleboro, Ky., 
is President. 

MIDDLEBROOK & GRANITEVILLE.—Incorporated in Mis- 
souri to build from a point above Middlebrook, on the St. 
Louis, Iron Mountain & Southern, to Graniteville, three 
miles. The incorporators are: W. R. Allen and others, 
of St. Louis; and W. R. Allen, Jr., and S. T. Walsh, of 
Graniteville. ; 

MIDDLEFIELD-SHARON.—Rights of way are being secured 
between Middlefield, Ohio, and Sharon, Pa., by way of 
Bloomfield, Greene, Gustavus, and Kinsman, a total of 38 
miles. This line is to be a link in the proposed line be- 
tween Cleveland and Pittsburgh. 

MIDLAND-NEW YORK.—It is proposed to build a steam 
railroad with the above name from Sonora Station, Steu- 
ben County, N. Y., through Sarona, Sonora and Bradford, 
Steuben County, to the shore of Lake Keuka, 1914 miles. 
Frederick F. Culver, 137 Broadway, New York; Archibald S. 
White, 26 Broadway; Lewis R. Morris, 155 West 58th 
street, New York, and others, are directors. Incorporation 
was granted April 26, 1902. 

*MIDLAND (W. VA.)—New line in West Virginia from 
Leiter, on the Roaring Creek & Charleston, to Burnsville, 
on the Baltimore & Ohio, 38 miles. Work reported in 
progress. 

*MIDLAND PACIFIC.—New line from Bakersfield, Cal., by 
way of the Sunset oil district, to Port Harford on the Bay 
of San Luis Obispo, 140 miles. Mark McDonald, A. Fiest 
and I. E. Blake, San Francisco, Cal., are interested. Grad- 
ing begun by J. I. Wagg near Sunset. 

*MILFORD & BEAVER.—New line in Utah, between the 
towns named, 42 miles. Surveys completed and contracts 
reported let. Henry Altman is President. 


MILLEN & SOUTHWESTERN.—New line projected between 
Stillmore and Waycross, Ga., in an easterly direction 
through Burke and Screven Counties, to some point at or 
near Sylvania, 35 miles, and northwest from Sylvania te 
the Savannah River. Contracts are to be let soon. Frank 
R. Durden, Monte, Ga., is.General Manager. 

Extension projected from Stillmore, Ga., to connec 

tion with Seaboard Air Line at either Vandalia or Lyons 


MILWAUKEE, BENTON HARBOR & COLUMBUS.—Exten- 
sion projected from present terminus at Buchanan, 1% 
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niles south to South Bend, Ind. It is at present in opera- 
“tion between Benton Harbor and Buchanan, 27 miles. 

MILWAUKEE-WESTERN CONSOLIDATED ELECTRIC.— 
incorporated in Wisconsin, October, 1901, to build from 
Milwaukee, 48 miles southwest to Lake Geneva. Appli- 
cation made for a franchise and it is proposed to carry 
freight as well as passengers. Right of way said to have 
been secured. The franchise binds the company to begin 
work within four months and to complete the line within 
a year from date. The incorporators are: George D. 
Sheriffs and John T. Burnham, Milwaukee, and others. 
(Mar. 14, 1902.) 

*MINEOLA, HEMPSTEAD & FREEPORT TRACTION—Line 
between Hempstead and the New York City line, six miles. 
Work in progress. It is proposed to build west from Free- 
anes to the terminus of the Kings County Elevated. An 
ncrease of the capital stock from $125,000 to $1,000, 
000 for this purpose has been authorized. John E. En- 
sign, of Hempstead, is President. 

MINERAL RANGE.—Extension from Calumet to Laurium, 
Houghten County, Mich. Projected. 

MINERAL SPRINGS.—Right of way granted by the Council 
of Middlesboro, Ky., for a railroad 8 miles long between 
Middlesboro and Hartranft, Tenn., where a junction is in- 
tended with a branch of the Southern, from La Follette, 
20 miles distant. The company is known as the American 
Association. (Mar, 14, 1902.) 

MINNEAPOLIS & ST. LOUIS.—Rebuilding track between 
Fort Dodge and Angus, Iowa, 48 miles. Also enlargements 
and improvements of the Ft. Dodge freight yards. A new 
line is also to be built from the south end of Kalo bridge 
across the Des Moines River to a junction with the present 
line near Burnside, and the portion of the road between 
these two points now in use will be abandoned. By this 
change the maximum grade from the river to the prairie 
will be reduced to 28 feet to the mile. The present maxi- 
mum grade between these points is about 84 feet to the 
mile. No prospect of immediate building. 

—*Relocation of 10 miles of line to avoid the present 
steep grade over Chaska Hill at Chaska, Minn. Contrac- 
i Larimer, Gallagher, Walsh Construction Co., Chicago, 


*MINNEAPOLIS, ST. PAUL & SAULT STE. MARIE.— 
Extension from Braddock, N. Dak., to Bismarck, 40 miles, 
practically completed. Contractors, Halverson. Richards 
& Co., of Minneapolis. The work consists, in the main, of 
repairing an old grade made 138 years ago. 

Terminal rights of way are reported secured at 
Aberdeen, 8S. Dak., and line will be extended to that point. 

——Kelaying entire line in the State of Michigan from 
Sault Ste. Marie to Gladstone, 153 miles, with 80-lb. rails, 
Completed except for 16 miles. 

MINNEAPOLIS, SUPERIOR, ST. PAUL & WINNIPEG.— 
This projected line in Minnesota, Wisconsin, etc., filed a 
trust deed on June 5th to the Standard Trust Co., of 
New York, to secure $10,000,000 in 5 per cent. 30-year 
bonds covering the roadbed, superstructures, right of way, 
franchise, etc., of 320 miles of road between Minneapolis 
and Baudette, Minn., and 120 miles between Anoka, and 
Superior, Wis. The company filed incorporation articles 
in Minnesota May 12th. 

——President Roosevelt has signed a bill authorizing 
this road to build a bridge over the Mississippi River near 
Minneapolis. 

MINNEOLA, NEW FLORENCE & MIDDLETOWN.—Incor- 
porated in Missouri, to build a railroad 30 miles long be- 
tween the points named, with the object of making a sum- 
mer resort out of Minneola. The incorporators are: A. 
H. Kalkmeyer, Howard Ellis, J. W. Schownerdt, C. H. 
Rigg, and others. (Mar. 14, 1902.) 

*MINNESOTA & INTERNATIONAL.—Brainerd & Northern 
Minnesota extension from Bemidji, Minn., 110 miles, via 
Turtle and Blackduck to Koochiching. 25 miles completed. 
(Mar. 14, 1902.) 

MINNESOTA & IOWA ELECTRIC.—lIncorporated in Minne- 
sota to build from Decorah, Iowa, by way of Preston and 
Chatfield, Minn., to reach eventually St. Paul and Minne- 
apolis. The distance from Decorah to Preston and Chat- 
field, which is the extent of the work contemplated at 
present, is 47 miles. H. R. Wells is President, and Henry 
Nupson, Treasurer, both of Preston, Minn. 

MINNESOTA & NORTH WISCONSIN.—Extension 50 miles 
long to St. Louis and Lake Counties, Minn. The road 1s 
at present completed from Scanlon, Carleton County, 35 
miles northeast to timber lands in St. Louis County. A 
S. Brooks, of Minneapolis, is General Manager. Bonds is- 
sued. (Mar. 14, 1902.) 


MINNESOTA, IOWA & EASTERN.—Incorporated Feb. 11, 
1902, at Minneapolis, Minn., with a capital stock of $3,- 
000,000, by John Graham and J. W. Sulivan, of Minneapo- 
lis, and others. Mr. Graham is President. No plans or 
contemplated routes have been announced. (Mar. 14, 
1902.) 

MINNESOTA MIDLAND ELECTRIC.—Increase of capital 
stock from $100,000 to $300,000 for the purpose of build- 
ing 25 miles of new road into a district at present with- 
out transportation facilities. 

MINNESOTA ROADS.—The Brooks Timber Co. proposes to 
build a standard gage logging road from the new town of 
Scanlon, Minn., on the lines of the Great Northern and 
Northern Pacific, 3 miles from Cloquet, 50 miles northeast 
into timber lands recently purchased. (Mar. 14, 1902. 

New line from Nevis, on the Great Northern, 15 
miles northwest into timber land. Projected. T. B. 
Walker and H. C. Akeley, who are interested in the Walker 
Mills at Akeley, Minn., are interested. 

MISSISSIPPI & SOUTHWESTERN.—New line in Mississippi 
from Webb, Miss., to Helena, Ark., via Glendale, 45 miles. 
Charter granted December, 1902. J. M. Brooks, Clarks- 
dale, Miss., is interested. 

*MISSISSIPPI, ARKANSAS & WESTERN.—Extensions 
from Vinson to Gaines Landing, Ark., 10 miles; and out 
of Blissville, 12 miles. Building. KE. W. Young, Blissville, 
Ark., is Chief Engineer. 

MISSISSIPPI RIVER, HAMBURG & WESTERN.—Fxtension 
12 miles long projected from the present terminus, to 
Crossett, Ark., in the interest of the Crossett Lumber Co. 
The road is in operation between Hamburg and Luna, 35 
miles. 

MISSISSIPPI ROADS.—Lumber road between Isney, Ala., 
and Waynesboro, Miss., 15 miles. Surveys. To be operated 
in connection with a sawmill and hardwood manufactory 
owned by W. C. and C. P. Wetherbee, Waynesboro, Miss. 

Line projected by James Smith, of Meridian, Miss., 
from a connection with the Alabama & Vicksburg to a place 
near Chunkey, Miss., reaching timber and mineral lands. 

Line five miles long from Katzenmeyer Station, on 
the Yazoo & Mississippi Valley, to Eagle Lake. Surveys 
completed T. R. Foster, Vicksburg, Miss., may be ad- 

dressed. 


MISSOURI CENTRAL.—Incorporated in Missouri to build 
an electric line from Brookfield, in Linn County, to Glas- 
gow, in Howard County, and eventually to St. Louis, 194 
miles. The permanent survey has been made, and in or- 
der to complete the road in time for the St. Louis fair 
it is proposed to begin work simultaneously in each of 
the seven Counties through which the road runs. George 
BL. Harrison, of Glasgow, President; General E. W. Price, 
of Keytesville; W. W. Garth, of Columbia, and others are 
interested. 

*MISSOURIL, KANSAS & OKLATIOMA (MISSOURI, KAN. 
SAS & TEXAS).--Work is begun at a point three miles 
from Wybark, Ind. T., to a point on Line No. 1, in the 
Osage Nation. The total distance of this branch is about 
78 miles. LL. DP. Yale, Wainright Building, St. Louis, is 
Chief Engineer. For account of road, see review of an- 
nual report. (Sept 19, p. 727). 

*MISSOURI, KANSAS & TEXAS.—Line from Stevens, Ind. 
T.. to Oklahoma City, 275 miles, has been completed to 
Bartlesville and graded as far as Guthrie, Okla. T 

*Contract reported let to F. P. Kimzer & Son, Terre 


Haute, for proposed extensions in Oklahoma. 
*Extension from Coalgate, Ind. T., 


to Oklahoma City. 


amt for 50 miles between Coalgate and Ada, Ind. T., 
et. 


_—— Extension from Coffeyville, Mo., southwest. Inves- 
tigations made, but no decision reached. (Mar. 14, 1902.) 
*Cut-off across Williamson County, Texas, from 
Granger through Georgetown to the Travis County line, 30 
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miles. Preliminary surveys completed, and grading partly 

finished. It is said that it is the eventual intention to 

reach Austin and San Marcos, a distance of 75 miles. 
MISSOURI PACIFIC.—Extension projected from Marianna, 

Ark., to Trippe Junction to connect with the New Orleans 

& North Western at Clayton, Concordia Parish, La. The 

total distance from West Memphis to Clayton is 294 miles. 

——-Second track on the St. Louis, Iron Mountain & 

Southern from Jefferson Barracks to Bismarck, 66 miles. 

Projected. Improvements are also to be made of the 

grade between Little Rock and Fort Smith, 150 miles, and 

between Leroy and Deering, on the Missouri Pacific, 81 

miles. H. Rohwer is Chief Engineer. No prospect of im- 

mediate building. 

Deeds for the transfer of five blocks of ground in 
South St. Louis for St. Louis, Iron Mountain & Southern 
terminals, were recorded at St. Louis, Feb. 14. It is said 
that the whole of this tract will be used for a switching 
yard, work on which is to begin at once. The considera- 
tion was $825,000. 

_———*White River extension in Arkansas out_of Bates- 
ville, first 20 miles completed. C. G. Warner, First Vice- 
President of the Missouri Pacific, is President. Second 
20-mile section about half graded and right of way cleared 
along White River to the mouth of Buffalo River. 
ixtension from Carthage to Ashbury, Mo., 18 miles. 
See Carthage & Western. 
——The Sedalia, Warsaw & Southwestern, extending 
from Sedalia, Mo., to Warsaw, 42.3 miles, is to be changed 
to standard gage, but not immediately. 

Line projected from Wynne, Ark., to Kansas City 
by way of Buffalo City, Mo., will be extended to Mem- 
phis instead of ending at Wynne, as previously announced. 
The distance from Wynne to Memphis is 35 miles. 
——-Passenger terminal at Memphis, Tenn. Projected. 


MISSOURI ROADS.—New electric line 14 miles long from 
Ava, in Douglas County, Mo., to Cedar Gap, Wright Coun- 
ty, on the Memphis Division of the St. Louis & San Fran- 
cisco. President, W. J. Turner; Vice-President, J. H. 
Murray; Treasurer, J. A. G. Reynolds; Secretary, H. 8. 

Wilson; Auditor, A. H. Buchanan. Nothing done yet. 

(Mar. 14, 1902.) 

Carlisle & Co., of Kansas City, are reported to be 
planning a line through extensive tracts of pine timber 
lands recently acquired by them in the eastern part of 
Texas. Rights of way have been acquired from a point 
on the Missouri, Kansas & Texas to a connection with the 
Warren, Corsicana & Pacific, 40 miles distant. 

MISSOURI TERMINAL.—Belt line around the northern and 
western city limits of St. Louis, including construction of 
levee terminals. The object of the bill is chiefly to pre- 
pare the way for building the proposed third bridge be- 
tween St. Louis and East St. Louis, at an estimated cost 
for bridge and terminals of at least $7,500,000. The offi- 
cers of the company are Mayor Stephens, of East 
St. Louis, President; A. J. Tullock, Leavenworth, Kan., 
Vice-President, and W. S. Forman, East St. Louis, Secre- 
tary and Treasurer. (Mar. 14, 1902.) 

MITCHELL, WEST BADEN, FRENCH LICK & JASPER.— 
New line between the points named in Indiana, 39 miles. 
Surveys completed and work to begin soon. The maximum 
grade is 1% per cent., except for one mile of 2 per cent. 
grade. Walter E. Brown, George W. Clawson, and others, 
of St. Louis, are interested. 

MOBERLY (Electric).—Chartered in Missouri to build an 
electric line from Huntsville to Moberly and Perry, 50 
— J. H. Starr, of Centralia, Mo., is reported inter- 
ested. 

MOBILE & MEMPHIS.—New line from Hattiesburg, Miss., 
to Grenada or Memphis. The incorporators are: Chester 
H. Pond, of Morehead, Miss.; Adam Byrd, of Philadelphia ; 
KE. T. Thompson, of Baltimore, and J. W. Stover and Will- 
iam F. Allen, of New York. Surveys. (Mar. 14, 1902.) 

*MOBILE & OHIO.~—Branch from Se , Ala., to Brook- 
wood. Surveys made, and contracttéfto W. J. Oliver & 
eS Sayannah. Work to begin-at-once. (Mar. 14, 

902. 

—-—*Contract for grading this road from Okolona to Big 
Creek, via Houston, Miss., 40 miles, has been let to H. C. 
McCrary & Co, The road will be built along the original 
survey of the Nashville & Mississippi, franchise of which 
has been purchased by the Mobile & Ohio. 


MOBILE & WEST ALABAMA.—New line from Florence, 
Ala., to Mobile, 350 miles, with a branch to Birmingham, 
40 miles. Congress has authorized bridges over navigable 
rivers. Proposed to have a deep water terminus at Dau- 
phin Island. Surveys made. Line is being relocated from 
Mobile to Greensboro. H. Austill, of Mobile, is President. 
(Mar. 14, 1902.) 

*MOBILE, JACKSON & KANSAS CITY.—Extension 100 
miles long from Beaumont to Decatur, Miss. Contract let 
to Smith & Merrill and B. H. Hardaway, Columbus, Ga. 
H. H. Lane, Mobile, Ala., may be addressed. 

——-Line from Augusta, Miss., to the junction of the 
Alabama & Vicksburg, 96 miles. Surveyed for 25 miles. 

——Extension from Hattiesburg to Jackson, Tenn. Pro- 
jected. 

MOHAWK & HUDSON.—New company formed in New York 
to build from Oneonta to New Berlin, N. Y.. 33 miles. F. 
F. Colver, G. Whittlesey, and L. R. Morris are directors. 

MOLINE, EAST MOLINE & WATERTOWN.—New electric 
line in Illinois between Moline, East Moline, Watertown, 
Rapid City and Fort Byron, 17 miles. Work to_ begin 
some time this spring. C. H. Deere, of Moline, Ill, is 
President. (Mar. 14, 1902.) 

MONONGAHELA, ALL.EGHENY & OHIO.—New line char 
tered at Pittsburgh, Aug. 21, to build a road 100 yards 
long, with a view to prevent the Wabash from reaching the 
South Side mill district of Pittsburgh. The new line 
traverses property of the Henderson-Johnston Warehouse 
Co., lying between the Pittsburgh, Cleveland, Cincinnati 














& St. Louis, on the south, and the Pittsburgh & Lake Evie, 
on the north. 

MONONGAHELA, McKEESPORT & YOUGHIOGHENY.— 
New line in Pennsylvania to build from a point near Cour- 
sin’s Station, to a point on the Pittsburgh & Connells- 
ville near the Youghiogheny River. Charter granted in 
October, 1902. 

MONONGAHELA RIVER & CASSVILLE.—New road througi 
coal fields from Morgantown, W. Va., on the Baltimore & 
Ohio. It is said that work will be eo en as sooh as right 
of way can be condemned. Proceedings are now being 
made. (Mar. 14, 1902.) 

*MONTANA R. R.—Extension from Harlowton, Mont., to 
Lewistown, 62 miles. Contracts for grading have been 
let to the Utah Construction Co., and work has been be 
gun. The Montana R. R. is now in operation between Lom- 
bard and Harlowton, 94 miles, connecting with the North 
ern Pacific at Lombard. Robert Rantoul, Helena, Mont.. 
is General Manager, and F. T. Robertson is Chief Engineer. 
70 acres of State land in Meagher and Fergus Counties 
—" have been bought for right of way for this new 

ne. 


MONTANA ROADS (Electric).—New line to build an electric 
road from Bozeman to Salesville and up the West Gallatin 
Canyon to Yellowstone Park, 80 miles. 

MONTANA ROADS—The Rustler Mining & Milling Co. will 
_— a railroad 20 miles long from their mines to Libby. 

ont. 

*A logging road is being built up the Blackfoot 
River in Bingham County, Mont., 12 miles. It will prob 
ably be completed by next summer. 

MONTE NE.—Chartered in Arkansas to build from Monte Ne. 
Ark., to a connection with the St. Louis & San Francisc» 
at Lowell, 4 miles. W. H. Harvey, of Little Rock, is in 
terested. 

MONTEREY & MINERAL BELT.—This line between Mon 
terey, Mexico, and San Pablo and San Pedro is to be 
changed from narrow to standard width. ‘This change is 
made necessary by the change of the gage of the Mexican 
National, with which it connects. 

MONTGOMERY TRACTION.—New line in Alabama, to build 
an electric line from Montgomery to Pickett Springs, and 
also on various streets in Montgomery. The incorporators 
are: B. L. Holt, W. H. Ragland, and others, of Mont 
gomery. 

*MONTICELLO, FALLSBURG & WHITE LAKE.—The New 
York R. R. Commission has authorized this company to 
issue a first mortgage for $350,000 to secure funds for 
building. Work reported in progress on a 13-mile section 
between Monticello and White Lake. 

MORAVIA-NEW CASTLE.—Projected line between the above 
named points, following the route of the old Erie Canal 
along the banks of the Beaver River north from Moravia. 
Surveys completed. 

MORGAN COUNTY.—Charter granted to build from Maz 
nolia, W. Va., to Deep Gulley, in Morgan goo & H. Me 
Neil, Jr., C. R. Webber, E. J. Silkman, of Baltimore, an:! 
John J. Bumbardner, of Westminster, Md., are incorporat 
ors. 

MORGANTOWN & KINGWOOD.—Extension from Reedsvil'c. 
in Barbour County, W. Va., to Belington, 30 miles, cross 
ing the Baltimore & Ohio near Thornton. Projected. Geo 
S. Sturgiss, of Morgantown, W. Va., is President. Incor 
porated in January, 1899. About 12 miles of the maii 
line have been laid. 

MORNING STAR.—The time allowed for building one-tenth 
of this line has expired, but an extension of time to Dec. 
5, 1903, has been granted. ‘The proposed route is from 
Newport to Yellville, Ark., through the Counties of Marion 
Baxter, Stone, Jackson and Independence. C. Williams, of 
Rush, Ark., is interested. 

MOUNDS & OLIVE BRANCH.—New line from Gale, III. 
through Thebes to Mounds, 20 miles southwest. This line 
will give the Illinois Central a second loop down the Mis 
sissippi Valley from Carbondale to a short cut connection 
with the Cotton Belt, for traffic going east and south. In 
corporated February, 1902. (Mar. 14, 1902.) 

MOUNTAIN PARK ELECTRIC.—Charter granted to build 
from Wildman to Mountain Park, 15 miles. R. D. Simp 
son, G. J. Galena and J. C. Brown, of Guthrie, Okla. 'T., 
are interested. 

*MT. ROGERS & EASTERN.—Projected in Virginia from 
Bristol through Damascus, Floyd, Chatham, Smithville. 
Lunenburg, and Sussex, to the seacoast, in the eastern 
part of hie ag to parallel the Norfolk & Western. Grad- 

S 





ing reporte Incorporated in 1901. A. A. Campbell, L. A 
Sebastian, S. C. Plummer, and others were the origin:! 
incorporators., 

MOUNT TAMALPAIS.—Branch line from a point on the 
Scenic Road known as West Point, to Bolinas Bay, three 
miles. 

MOUNT VERNON, MOUNT GILEAD & WESTERN (Elec 
tric).—New electric road from Mount Vernon to Marion. 
43 miles. Rights of way secured and —s will begin 
soon. Hon. 6. G. Denman, of Marion, Ohio, is interested 

MOYER-INDIAN CREEK.—New line from Moyer Station. 
Pa., on the southwest branch of the Pennsylvania, near 
Connelisville, up Spruce Creek to Indian Creek, nine miles. 
Surveys being made by John I. Hengsteller, of Scottdale 
Pa. 


MUNCIE & PORTLAND TRACTION.—Organized in Indiana 
to build an electric line between the points named through 
the towns of Albany, Redkey and Dunkirk, 30 miles long. 
paralleling the Lake Erie & Western. G. O. Driscoll, o! 
Muncie, Ind., is President. 

MUNCIE & WESTERN.—Incorporated May 12, in Indiana, to 
build a railroad 12 miles long in Delaware County, Ind., to 
connect the Cincinnati, Richmond & Muncie and the For! 
Wayne, Cincinnati & Louisville. The incorporators are: 
Frank C. Ball, Louis A. Clark, and others. 

*MUNCIE, HARTFORD CITY & FORT WAYNE.—New line 
from Muncie to Hartford City, Bluffton and Fort Wayne. 
80 miles. Practically completed to Montpelier, 30 miles 
S. M. Hester, Cleveland, Ohio, President. Contracts for 
remainder of road to be let in April. 

*MUNISING.—Extension on East Branch, Mich., northeast 
from Ethel, for 8 miles. Surveys completed. 

MUSKINGUM VALLEY TRAC'FION.—New line down the 
Muskingum River through Muskingum County in a_ south 
erly direction to Marietta, Ohio. S. A. Wells, W. B. Cos 
grove and J. C. England, Zanesville, Ohio, are interested. 

MUSKOGEE & WESTERN.—New line from Fort Gibson, Ind 
T., west about 160 miles to El Reno, Okla. T. Principa' 
office is El] Reno, Okla. T. Incorporated in April, 1901 
Charles Haskell, Ottawa, Ohio; Charles H. Duffy. New 
York; William T. Hutchings, Muskogee: William Grimes 
an . KF. Smith, Kingfisher, Okla. T., Incorporators. 
(Mar. 14, 1902.) . 

*MUSKOGEE SOUTHERN.—New line in Indian Territory 
to build north and south line from a point four miles from 
Arkansas City, across Indian Territory, eventually termi 
nating at Shreveport, La. Contract for grading first ten 
miles has been let to J. J. Harman. The incorporators are : 
Cc. N. Haskell, W. T. Hutchins, and others, of Muskogee. 


N 


*NASHVILLE & CLARKSVILLE.—New line from Nashville 
Tenn., to Clarksville, 50 miles. Incorporated in May, 1901. 
Subsidy voted by cities involved. Some work done. Jere 
Baxter, promoter. Building. (Mar. 14, 1902.) 

NASHVILLE & GALLATIN.—New electric line between th: 
points named in Tennessee, a distance of about 30 miles 
Chartered Feb. 6, 1902. The incorporators are; Charles W. 
Ruth, Frank Haskell, James H. Connor, and others. (Mar 
14, 1902.) 

NASHVILLE & LEWISBURG (Electric).—New electric line 
between these points in Tennessee, 45 miles. Surveys com 
pleted. C. S. Brown, Nashville, Tenn., may be addressed 

NASHVILLE & McMINNVILLE.—New line to be built be 
tween the points named in Tennessee, 73 miles, with the 
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FOR CULVERTS UNDER RAILROADS 








‘whether in 


REPAIRS, 
REPLACEMENTS, 


3 
NEW CONSTRUCTION, | 





UTILITY, 
DURABILITY «» ECONOMY 


MADE IN SIZES 12 TO 36 INCHES IN DIAMETER; 


12 to 24 inch, 214 Foot Lengths; 27 to 36 inch, 3 Foot Lengths; with 


EEOCGCH CEC ST BOG FSO OE SSSHOOCOOGSOS OOS DOD OGOEOOCO 9OFSOO 6040S 9OS 9 OG084 SOOO SS SH GEVE 


SHSCESOPG OSH GHIVEDES IG OE HVS OOS OSOSCD FOCOFDOCEOSSOCE IS OG ODSR FE LGHOGO HOES SSOCSSVEHOU SHO 
ee VHOSIECSCS COSSOOSCHOD Soe oe 


CORRUGATED DEEP SOCKETS 





Write for Pamphlet showing examples of Vitrified Pipe Culvert Construction in 
Modern Railroad Practice. 
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BLACKMER & POST PIPE CO. 
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Is generally preferred, because no other material so well unites the qualities of 
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prospect of ultimate extension to Chattanooga. Work to 
begin shortly. 

NASHVILLE & MISSISSIPPI DELTA.—Extension from 
Okolma. See Mobile & Ohio. 

NASHVILLE & NORTHEASTERN.—New line from a point 
on the Tennessee-Kentucky State line southwest of Albany, 
Ky., in Pickett County, through Pickett, Clay, Macon, 
Trousdale and Sumner Counties to Gallatin, about 75 miles. 
The Company’s office is at Celina, Tenn., and the incor- 
porators are: Guy M. Mallon, 8. Woodward, L. F. Hub- 
ble, J. M. Logan, and C. M. Patterson. Incorporated Feb- 
ruary, 1902. (Mar. 14, 1902.) 

*NASHVILLE, CHATTANOOGA & ST. LOUIS.—New 10-mile 
extension of the Bon Air branch to mines of the Bon Air 
Coal Co., at Ravens Croft, Tenn. Brooks Bros. & Co., 
Contractors. Practically completed. 

Iextension from Hickman, Ky., into West Hickman. 
Nothing definite determined. (Mar. 14, 1902.) 

Grading and laying of new yards at Centreville 
tranch Junction, two miles east of Dickson. Projected. 

-Branch between Lebanon and Smithville, Tenn., 25 
— in DeKalb County. No present likelihood of build- 
ng 


Extension from DeRossette to Eastland, 7 miles. 
Surveys. 
- Recent reports of land purchased at Martin, Tenn. 


be built at this point which is to be made a 
and some additional track wi!l be laid. 
Tenn. Route 


A “Y” will 
freight station, 
Extension of 10 miles to Greenplace, 
not yet determined. 
Surveys are completed for a line from Clouse Hill, 


Tenn., into coal fields at Lumley’s Bridge, 6 miles. 
*Extension from Tracy City to Nunally Ridge, 614 
miles. Duilding. ©. J. McKinney & Co., Nashville, Tenn., 


contractors. 

Projected line between Lynchburg and 

12 miles. No definite plans as yet. 

*Contract for grading the new yards at Colesville, 

has been let to the Southern Contracting Co., of 

Ludlow, Ky. Work will be begun within 20 days. Hun- 

ter McDonald, Nashville, Tenn., is Chief Engineer. 

ASHIIVILLE STREET.—-To be made standard gage. The 

cost of changing the road will be about $60,000. This 

company is controlled by the Newman Syndicate, of New 

Orleans. i 

*NATCHEZ & GULF.— Incorporated in Mississippi to build 
from Natchez to Gulfport through Adams, Franklin, Lin- 
coln, Pike, Marion, Pearl River and Harrison Counties, 200 
miles. Location of line practically completed, and contract 
for first section let to the New York Construction Co. W. 
W. Hungerford, Gulfport, is Chief Engineer. 

NATCHEZ & SOUTHERN.-—New line projected in Missis 
sippi to build from Natchez to New Orleans. E. C. Marion 
is President. 

NATCHEZ, URANIA & RUS 
north to Newport, La., six 
ilardtner, Vresident, and (. K. 
Chief Engineer. 

*NEVADA-CALIFORNIA-OREGON.—- Extension from Termo, 
Cal., north 110 miles via Alturas to Lake View, just across 
the Oregon State line to Madeline, 15 miles. Under con 
tract to George TH. Bagley, Cal.; 16 miles building. Pro- 
jected also from Madeline to Lakeview, 95 miles further, 
but not yet surveyed. (Mar. 14, 1902.) 

NEVADA MIDLAND.—Extension of Nevada Central, under 
name of Nevada Midland, from Austin to Tonapah, 112 
miles south. tuilding is to be done by a Construction Co. 
soon to be incorporated, which already has a franchise and 
charter. Simon Bamberger, President of the Salt Lake & 


Tullahoma, 
Tenn., 


Tenn., 


Z 


Extension from Hinton 
Authorized. 
Alexandria, la, 


STON. 
miles. 
Jones, 


Ogden, is President. (Mar. 14, 1902.) 
NE hd ALBANY, PAOLI & FRENCH LICK VALLEY TRAC- 
PION.——-New electric line in Kentucky. Two routes are 


being surveyed, one from Paoli and Orleans to Mitchell, 
and another from Jasper to Mitchell by way of French 
slcK, 

NEWARK, ELKTON & EASTERN SHORE ELECTRIC. 
New line in Maryland to build from the Delaware State 
line near Newark, Del., to Chesapeake City, Md., 14 miles. 
Joseph H. Steele and Charles S. Elliason, of Chesapeake 
City, are interested. 

NEW CASTLE, CADIZ, MARKLEVILLE, PENDLETON & 
WESTERN. New electric road 21 miles long between the 
points named in Indiana. Organized in November, 1901. 
Chas. S. Hernly, of New Castle, is General Manager. (Mar. 
14, 1902.) 

NEW JERSEY ROADS 
from Phillipsburg, N. J., 
Broadway, Stewardsville and New 
Hackettstown, by way of Port Colden; 
Furnace and south from Washington .to Glen 


(Electric).—New electric railroad 
to Washington, N. J.. by way of 
Village, and thence to 
north to Oxford 
Gardner, 


Highbridge, Clinton, making a total of 45 miles. Work 
will begin as soon as right of way can be secured. Char- 
ter granted in spring of 1902. 

NEW MARTINSVILLE, SISTERSVILLE & MIDDLE- 


BOURNE (Electric). —New electric line between the points 
named in West Virginia, 20 miles. Work to begin shortly. 
John A. Howard, of Wheeling, W. Va., and Robert Miller, 
of Pittsburgh, are interested. 
*NEW MEXICO & PACIFIC.— 
abethtown, Colfax County, N. Mex., 
ally to the Pacific Coast. Contract let. 
ors are: Hugo Koehler, of St. Louis, and J. 
Christopher Blackwell, of Raton. 


*NEW MEXICO NORTITERN.—-New line from the mining 
camp of Bland to a connection with the Atchison, Topeka 
& Santa Fe near Thornton, N. Mex., 20 miles. Contract 
let to M. A. Wogan, Dallas, Mexico. Work will begin at 
once. Dr. Patterson, G. L. MeKinney, and others, of Chi- 
cago, are interested, 

NEW MEXICO ROADS.—Franchises granted to L. P.. Dem- 
ing, Lucius Deming and T. W. Carter, of New _ Haven, 
Conn., and M. W. Porterfield, of Silver City, N. Mex., for 
an electric line to run between the mining camps of Santa 
Rita, Fierro, Hanover, Central, Pinos, Altos, the Burro 
Mountains and Silver City. The line is designed primarily 
to haul ore. (Mar, 14, 1902.) 


NEW MEXICO ROADS (Electric).—Company formed to 
build a system of electric lines in the northern part of 
New Mexico, with Las Vegas as a center. 


NEW ORANGE & FOUR JUNCTION.—Extension from New 
Orange to Summit, N. Y., five miles. Surveys completed. 
Wm. W. Cole, 290 Broadway, New York, is President. 


NEW ORLEANS & MONTICELLO.--New line from Monti- 
cello through the parishes of Washington, Tangipahoe, and 
Livingston, to a connection with the Illinois Central. 
Hunter (. Leak, O. M. Dunn and others interested in the 
Illinois Central are among the incorporators. No surveys 
as yet. 

NEW ORLEANS & SAN FRANCISCO.-- Chartered in New 
Orleans, to build from New Orleans by way of Arkansas to 
Chicago, 

*NEW ORLEANS 
Hahnville, on the Mississippi River, 
miles. Bryan, Haynes & Turner, of Memphis, 
tractors. ©. R. Young is General Manager. 


NEW ORLEANS, HOUMA & NORTHWESTERN.—New line 
from New Orleans, La.. west 80 miles to Morgan City. _In- 
corporated December, 1900. Joseph A. Humphreys, Lex- 
ington, Ky.. President Location surveys in progress. 
(Mar. 14, 1902.) 

*NEW ORLEANS, NATALBANY & NA corporat- 
ed in Louisiana to build from Natalbany northwest to East 
Feliciana and through Mississippi to the Mississippi River. 
Work in progress from Woodhaven to Saint Helena Parish, 
and projected to Clinton, 30 miles beyond. The Natalbany 
amber Co., of Natalbany, La., are behind this project. 

VALLEY.—New line from New 


through Franklin and Perry Counties, 
Surveys. Chief Engi- 


New line from Raton to Eliz- 
80 miles, and eventu- 
The incorporat- 
Leahy and 


& SOUTHWESTERN.—New line from 
to Montague, La., 77 
Tenn., Con 





NEWPORT & SHERMAN’S 
Germantown, Pa., 
Pa., south to Hancock, 50 miles. 
neer, M. M. Dreibellis. 


NEWPORT-POCAHONTAS (ARK.).—Projected line from 
Newport to Pocahontas, 75 miles. No surveys as yet. 
C. T. Burns and Dr. J. H. Myers, of Black Rock, Ark., may 
be addressed. 

NEW RIVER COAL.—Incorporated in Kentucky, July 22, to 
build from a point on the Cincinnati Southern four miles 
south of Pine Knot, Ky., into timber and mineral lands 
in Scott County, Tenn., just across the line from Ken- 
tucky, a total of 17 miles. The office of the company will 
be at Danville, Ky. 

*NEWTON & NORTHWESTERN.-— 
Rockwell City & Northwestern. 
from Gowrie to Rockwell City, Iowa, 19 miles, and from 
Fraser to Boone, seven miles. Henry F. Balch, of Boone, 
Iowa, Contractor. Surveys in progress between Boone and 
Newton, Iowa, 54 miles. Hamilton Browne, Boone, lowa, 
President. 

NEW YORK & BERKSHIRE STREET.—New line to build 
from Copake, N. Y., to the Connecticut River et Spring- 
field, Mass., 65 miles. R. C. Taft, South Egremont, Mass., 
is President, and 0, C. Bidwell, of Great Barrington. Mass.. 
Consulting Engineer. 

NEW YORK & BROOKLYN.—This company, which is the 
holder of a franchise granted in 1896 for a tunnel from 
Ann street and Park Row, under Nassau, William and 
other streets to Pier 23, and thence to City Hall, Brook- 
lyn, is making preliminary borings on property owned by 
it at the corner of Water and Beekman streets. 

NEW YORK & JERSEY CITY TERMINAL UNDER- 
GROUND.—Incorporated at Albany, April 8. to build 9n 
underground tunnel between New Yorx and Jersey City. 
It is not connected with any of the previous projects. it 
is proposed to enter New York at the Battery. The direc- 
tors are: Henry M. Black, James M. Fisk, Chas. E. Dodge, 
and others, of New York City. 

*NEW YORK & LONG ISLAND.—Double track tunnel road 
from the Hackensack Meadows, N. J., near Homestead, to 
run east via the Hudson River under 42d street. New York 
City and under East River to Long Island City, 7 miles. 
Work in progress. Oliver W. Barnes, 55 Broadway, New 
York City, Civil Engineer. Malcolm W. Niven, 100 Broad. 
way, is President. 

NEW YORK & MOHAWK VALLEY.—New line to run from 
the village of Fort Plain, N. Y., to Cooperstown, Otsego 
County, 30 miles. The office is at 115 Broadway, New 
York, and the Directors are Geo. W. Nock, 115 Broadway ; 
Robert E. Farley, White Plains, N. Y.; Wm. J. Patterson, 
7 Wall street. New York. 

*NEW YORK & SUSQUEHANNA.—New line 16 miles long 
between KRelston and Towanda, Pa. Crary Construction 
Co., of New York, Contractors. The work is to be finished 
by July 1. 

*NEW YORK CENTRAL & HUDSON RIVER.—Extension of 
the Pennsylvania Division from Burnside to Cherry Tree. 
Pa., seven miles. Grading in progress. The road will fol- 
low the west bank of the Susquehanna River, and is to be 
built: by June, 1903. 

—~ Straightening tracks between Kingsbridge and Spuy- 
ten Duyvil, New York City. It is proposed to run the 
tracks along the side of the Harlem | Canal. Bill 
passed by New York State Legislature. Plans filed, and 
waiting for city of New York to execute agreement. (Mar. 
14, 1902.) 

——lDouble-tracking the N. Y. & Harlem Branch between 
Chatham and White Plains. Projected. 

- *Second track on the Fall Brook Division from Jer- 

169 miles. Work in prog- 


-~Successor to the Boone, 
Extensions now building 


sey Shore, Pa., to Lyons, N. Y., 
ress. 
——Schenectady turnpike, just west of West Albany, 
N. Y., to be widened, so as to admit of nine more tracks. 
nrg the 14 grade crossings in the vicinity 
of Syracuse. Building soon. About a mile of new track 
will be laid west of the village of Solvay. (Mar. 14, 1902.) 
During the coming summer the Rome, Watertown & 
ek will be — with 70-lb. rails between Rich- 
r 











land and ockett’s, Y., 387 miles. 
Double track insane Brockport and Niagara Falls. 
Projected. 


*Pennsylvania Division has let contracts for double 
tracking at Rock Stream for 24%4 miles; between Corning 
and Wentz, 15.6 miles; from Leaches to Middlebury, 5.6 
miles, and from Pine Creek Junction to Torbett’s, two 
miles, a total of 25.7 miles 

——*New 250-ft. tunnel on the Hudson Division between 
the I velit and Highland stations. Sundstrom & Stratton, 
Contractors. Also a tunnel 800 ft. long on the other side 
of the river-on the line of the West Shore. Drake & Sut- 
ton, Contractors. Both of these tunnels will be double 
track 

NEW YORK CONNECTING (PENNSYLVANIA).—Project 
for a double track road to connect the Long Island and 
the New York, New Haven & Hartford systems, passed last 
January into the control of the Pennsylvania. Double- 
track line in New York City from St. Mary’s Park, in the 
Bronx, to run southeast eight miles, via Randall and 
Ward's Islands and through Astoria to East New York. 
The work includes a cantilever bridge of 800 ft. span 
across the East River at Hell Gate, which will take about 
18 months to build. 


*NEW YORK, NEW 





HAVEN & HARTFORD.—Four-track 
improvements at Bridgeport, Conn., west end of yards. 
O’Brien & Sheehan, New York, Contractors. Practically 
completed. Similar work begun at east end of line within 
the city. O’Brien, Sheehan, and Dwight & Daly, N. Y., 
Contractors. (Mar. 14, 1902.) 

—-—*Cut-off between the Waterbury, Meriden & Middle- 
ton line and the Northampton Division, to reduce running 
time between New Haven and Waterbury. Building. (Mar. 
14, 1902.) 

—-—*Double-tracking the Naugatuck Division, from the 
end of the double track to Derby, Conn. Under contract, 
and work well under way. (Mar. 14, 1902.) 

——*Cut-off four miles long between North Attleboro 
and Adamsdale, Mass. Contractors, C. W. Blakeslee & 
Sons, New Haven, Conn. Work in progress. 

*Reduction of grade crossings in Fall River, Mass. 
The work will be under the supervision of Clarence Blakes- 
lee & Sons, New Haven, Conn. 


*NEW YORK, ONTARIO & WESTERN.—Double-tracking* 
the line between Cornwall and Cadosia, N. Y., 107 miles. 
Work has begun between Middletown and Cadosia, N. Y., 
30 miles. I. M. Ludington, Rochester, N. Y., Contractor. 
The contract for 40 miles more of second track will be let 
during 1903. 

*NEW YORK, 





TEXAS & MEXICAN.—New line from Van 
Vieck, Texas, to Palacios, 40 miles. Completed as far as 
the Colorado River, nine miles. J. A. Owens, Galveston, 
Texas, and Haralson Bros. & MecNielly, of Houston, Texas- 
are the Contractors. There will be one trestle 5,000 ft. 
long over the Colorado River. 

NIAGARA TBRANSFER.—New line incorporated in New 
York to build from Buffalo to Tonawanda, 10 miles. John 
Cc. Conway and Wm. H. Alport, of Buffalo, are Diyectors. 

NOME-COUNCIL CITY.—Narrow gage line between ~~ 


points in the Yukon region, 60 miles. Surveys. FE. 
Lindbloom and J. Lindenberg, Nome, Alaska, are inter- 
este 


= OLK & WESTERN.—Branch, 9% miles from Welch, 
Va., to reach coal properties. Building. 
yan * ontract reported let for 25 miles of additional 
road in the North Carolina Division, from a point near 
the new cotton mills at Fries, in Grayson County, toward 

oe and North Carolina State line. (Mar. 14, 

1902. 

——Extension_from Cephas to Widemouth Junction, 16 
miles. Under survey. 

——*Speedwell extension from Ivanhoe, Va., west 11 
miles toward Speedwell, in the Cripple Creek Valley, to 
the mouth of Francis Mill Creek. Work in progress. L. 
H. Vaughan & Co., Roanoke, Va., and Roxley & Gibson, 
Huntingdon, W. Va., Contractors. 

——Branch line up New River, about 64 miles into 
North sae Preliminary surveys in progress. (Mar. 
14, 19 
~—_ Rebuilding between Delano, Ohio, and Kingston, 11 


miles, to take out several curves and shorten the line. 

Bids asked. (Mar. 14, 1902.) 

——New line between Kenova, Louisa and Naugatuck, 
W. Va., 58 miles, to reach coal lands recently purchased by 
the United States Steel Co., in the Flat Top region of West 
Virginia. Surveys in progress. 

Improvement of line, and second track between 
Welch and Davy, West Va., eight miles. Five tunnels. Also 
second track from Matewan to Nau atuck, 25 miles. 

——*Big Sandy extension from ‘assville to Hurricane, 

W. Va. Contract for three additional miles has been let 

to Savage & Houston, of Ashland, W. Va. 

NORFOLK & YANKTON.—New line from Yankton, S. Dak., 
south to Norfolk, Neb., 72 miles. Surveyed, but nothing 
being done. M. D. Miller, Yankton, S, Dak., Chief Engi- 
neer. (Mar. 14, 1902.) 


NORTH AMERICAN COPPER.—New line incorporated in 
Colorado, to build a railroad 150 miles long from Walcott, 
in Wyoming, to the mouth of Elkhead River, in Routt Coun. 

ty, Colo., along the valley of the North Platte River and 
of the Elkhead. 

*NORTHAMPTON & BATH.—New line six miles long from 
the works of the Atlas Portland Cement Co. at Northamp.- 
ton, Pa., to Bath. Contract let to the Broadhead Contract. 
ing Co. The Atlas Portland Cement Co. is the builder oi 
the line. Rogers Maxwell, of New York, is President. 


NORTH & SOUTH (TEXAS).—New road to run from Has. 
kell to Anson, Texas, 32 miles. Surveys. E. H. Tinsley, 
of Haskell, Texas, may be addressed. 

NORTH & SOUTH CENTRAL.—New line in Missouri, incor- 
porated to build from a point near Lebanon, on the St. 
Louis & San Francisco, to a point on the Niangua River 
near Linn Creek. Surveys are being made. R. G. Scott, 
of Hahatonka, Mo., is President. 

NORTH CAROLINA CENTRAL.—Chartered at ee. N. 
C., to build from Concord to Fayetteville, N. C dis- 
tance of 150 miles. A. H. Slocum, of Fayetteville, Gs 
M. H. Caldwell, of Concord, N. C., are her ae 


*NORTH CAROLINA ROADS.—Logging road five miles long 
is being built by the Murray Lumber Co., from a connec- 
tion with the Southern near Old Fort, N. C. 

——*New line 30 miles long between Washington and 
Newbern, N. C., to carry lumber. Contract let. Wm. 
Marwin, owner. (Mar. 14, 1902. 

——*Seven miles built ‘during the year past between 
Giddensville and Daubersville, N. C., by the McMullen- 
Miller Lumber Co. te built to Dunn, 21 miles beyond, 
as it is needed. W. A. McMullen, General Manager, Fai- 
sons, N. C. (Mar. 14, 1902.) 

ine eight miles long from Ayden, N. C., to lumber 

yards owned by the Ayden Lumber Co. Projected. 

New lumber road from Fayetteville, N. C., to the 
Harnett Lumber Co. at Manchester, 17 miles. Surveys. 

*NORTHEAST TEXAS.—New line from Redwater to Cas- 
seta, in Cass County, 28 miles. Fourteen miles completed 
remainder building. G. Munz and J. J. King may be ad- 
dressed at Redwater, Texas. 

NORTHERN OKLAHOMA.—Charter granted in Oklahoma tv 
build through the Counties of Grant, Garfield, Kingfisher, 
Logan, Canadian and Oklahoma in Oklahoma, and Harper 
Kingman, Barber and Pratt in Kansas, 250 miles. The 
company’s office is at Enid. Okla. T.: H. I. Wassen, of 
Pond Creek, and J. A. Hill, of Enid, are incorporators. 

NORTHERN PACIFIC.—Extension from Kalama, Wash., 
down the north bank of the Columbia River to the Pacific 
Ocean, opposite Astoria, 70 miles, paralleling the Port- 
land & Astoria line, which runs along the south bank of 
the Columbia. 

——*Cut-off from the terminus of the Central Wash- 
ington branch at Grand Coulee, Wash., to Adrian, on the 
Great Northern, 20 miles. Contract let to Larson & 
Foley, of Spokane, Wash. 

——*Cut-off from Belfield to the head of Green River. 
N. Dak., and thence to a point about four miles west of 
Sentinel Butte. Projected. 

——wWidening the roadbed between North Yakima and 
Tl’rosser, Wash., 50 miles, preparatory to rock blasting. 
Contracts not yet let. (Mar. 14, 1902.) 











———-New line from Mackenzie, N. Dak., to Linton, 45 
miles. Surveys in progress. 

——New line from Port Angeles to Hoquiam, Wash., 
80 miles. Surveys completed. 


——Betterment of line from Portland to Ellensburg, in- 
cluding new sidings, ballasting, and general track im- 
provement. Projected. 

Line from Ilamptulips River, Wash., to the Quin- 

ault Indian Reservation, 14 miles. Surveys. 

*Extension from Dickinson, N. D., to Miles City, 
Mont., 150 miles. Foley Bros., St. Paul, Contractors. 
NORTHERN SHAWMUT.—Incorporated in New York te 
build from Grove to Ossian, 12% miles. S. K. Ayers, of 
Jersey City, and F. W. Frost, of Brooklyn, are Directors. 
NORTHERN TEXAS TRACTION.—Extensions from Fort 
Worth to Weatherford, 31 miles; to Denton, 33 miles, and 
to Cleburne, 23 miles. The total length of the main line 
is 36 miles. Geo. T. Bishop, of Cleveland, Ohio, is Presi- 

dent. 

NORTH JERSEY STREET.—Belt line 17 miles long from 
the Pennsylvania Station in Jersey City to Bergen Point. 
Projected. 

NORTH MISSISSIPPI & BAY SPRINGS.—New line to build 
from Burnsville southward through Fishomingo and Sta 
wamba Counties. E. B. Causey and F. J. Ozanne, of Mem 
phis, Tenn., Incorporators. 

NORTH RIVER (Electric).—Incorporated at Albany April 
1902, to build from Saratoga Springs, N. Y.. to South 
Glens Falls, 18 miles. Franchise granted. The Directors 
are: B. J. Town, J. W. Howe, and others, of Saratoga 
Springs. 

*NORTH SHORE.—Work is in progress converting this line 
in California from narrow to standard gage. The line ex- 
tends from San Francisco to Cazadero, Cal., 86 miles, and 
is now operated by steam, but electrical equipment is to 
be established and in running order by the first of next 








April. 

*NORTH SHORE.—Contract awarded to Martin & Hinkle. 
San Francisco, for a tunnel through White Hill, 18 miles 
north of San Francisco. The tunnel will be 3,110 ft. 
long, and will shorten the line between San Francisco and 
Cazadero, Cal. 

NORTH TENNESSEE COAL & LUMBER.—Incorporated by 
Gov. Benton MeMillan, and others, November, 1901, to 
build a railroad 12 miles long into coal and timber lands. 
which it is desired to open up in Fentress and Pickett 
Counties. (Mar. 14, 1902.) 

NORTHWEST.—New line from Nagle, Ore., north 78 miles 
to Tramway Junction. Surveys completed. Orman & 
Crook, Pueblo, Colo., Contractors from Nagle to Cyprus, 
58 miles. Graded for 30 miles. and some track laid in 
1899. Now awaiting reorganization. Isaac E. Blake, Phe- 
lan Bidg., San Francisco, President. (Mar. 14, 1902.) 

*NORTON & POUND RIVER.—New line between Norton. 
Va., and coal fields in Boone County, Ky. Building, and 
about 20 miles completed. (Mar. 14, 1902. 

NORWICH, MYSTIC & WESTERLY (Electric).—New line 
to build from Norwich, Conn., to Westerly, R. [., 20 miles, 
along the Norwich & W esterly Turnpike. Costello Lippitt. 
Norwich, Conn., is interested. 

NOSCOE RUN.—Chartered in Pennsylvania to build a steam 
railroad 214 miles long from a point on the line of the 
Pittsburgh, Carnegie & Western near the junction of Nos 
coe Run and Cross Creek, Pa., along Noscoe Run, to 4 
point in Washington County, Pa. Wm. F. Sossong, o! 
Carnegie, Pa., is President. 

NOVINGER SOUTHERN.—Incorporated in Missouri, to build 
from Novinger, Adair County, southwest to Pure Air, 28 
miles. The incorporators are: W. G. Grimson, of Chicago ; 
L. Underwood, of Kansas City, and others, 


O 


OAKLAND & SAN JOSB (Electric).—Incorporated in Cali- 
fornia in 1901 to tuisa an electric line between the points 
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Union Pacific Ry. Illinois Central R. R. Z 
Chicago, Kansas & Nebraska Ry. Chicago & Alton R. R. Chicago & Erie R. R. a 
St. Joseph & Grand Island R. R. Chicago & North-Western R. R. Great Northern Ry. ec 
Kansas City & Omaha R, R. Wabash R. R. Yazoo & Mississippi Valley Ry. a 
Fremont, Elkhorn & M. Valley R. R. GS: & C. & Bt. hh. BR St. L., Iron Mountain & Southern Ry. 4 
Burlington & Missouri River R. R. Chicago & Eastern Illinois R. R. St. Louis South-Western Ry. & 
Evansville & Terre Haute R. R. Southern Pacific R. R. St. Louis & San Francisco Ry. 3 
Peoria, Decatur & Evansville R. R. Sioux City & Pacific R. R. 2 Toledo, St. Louis & Western Ry. 

Missouri Pacific R. R. Ifumeston & Shenandoah R. R. Louisville, Henderson & St. L. Ry. 

Atchison, Topeka & Santa Fe R. R. Toledo, St. Louis & Kansas City R. R. Dela., Lackawanna & Western Ry. 

Louisville, N. 0. & Texas R. R. Kk. C., Ft. Seott & Memphis R. R. Texas Pacifie Ry. 

Grand Tower & Cape Girardeau R. R. Kk. C., Memphis & Birmingham R. R. El Paso & North-Eastern Ry. 

Chesapeake & Ohio R. R. Mobile & Ohio R. R. Galveston, Harrisburg & San Antonio Ry. 








fonisville & Nashville R. R. Chicago, Rock Island & Pacific R. R. 
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named with three branch lines, a total of 83 miles. Enough 
bonds have been placed so that work can be — at once. 
The projected road parallels: the Southern Pacific between 
Oakland and San Jose. 


OAK PARK & NORTHERN.—New line to build from Oak 


Park, in the suburbs of Chicago, to Evanston, IIl., 12 
miles. No detailed plans have been completed as ‘yet. Don- 
ald F. Merrill, Title & Trust Building, Chicago, may be 


addressed.« 

OCEAN R. R. (LOUISVILLE & NASHVILLE).—Application 

has been filed in Tennessee by officers of the Louisville & 

Nashville, to incorporate a railroad to run from Isabella, 
on the Atlanta, Knoxville & Northern, into the northern 
part of Georgia, a distance of 30 miles, serving as a cut- 
off for the Atlanta & Northern. : 

OCMULGEE & RED BLUFF.—New line from Fitzgerald, on 
the Seaboard Air Line, Ga., to Red Bluff, on the line of the 
Southern, 43 miles, in an easterly direction. Chartered 
January, 1902. (Mar. 14, 1902.) 

OCOEE VALLEY.—New line in Tennessee, 18 miles long, 
from Wetmore, Tenn., to Copper Hills. The office of the 
company is at Knoxville, and the Incorporators are: J. L. 
Boyd, J. E. Lutz, and others. 

OELWEIN & NORTHEASTERN IOWA INTERURBAN & 
STREET.—Organized in Iowa for the purpose of owning, 
building, buying, leasing and operating interurban and 
street railroads in northeastern Iowa. John Jamison, 
President; Geo. Given, Vice-President, and W. A. Reed, 
Secretary, all of Oelwein, Iowa. 

OHIO & INDIANA.—New line in Indiana, 
Jay County, through Montpelier to Bluffton, 
40 miles, with a three-mile spur to Camden. Incorporated 
May 7, 1901. Wm. H. Schott is President; Adam M. 
Baron, Vice-President, and Charies IF. Knowlton, Secretary. 

OHIO & PENNSYLVANIA TRACTION.—Organized in Cleve 
land to build an electric railroad from Cleveland, Ohio, to 
Sharon, and ultimately to extend the line to Pittsburgh. 
The main interests are said to be held in Cleveland. Sur- 
veys are to be begun shortly. 

OHIO CONNECTING.—The stockholders have voted to in- 
crease the capital stock from $1,000,000 to $2,000,000. 
Double track will be built along the entire route. Con- 
tracts for additional grading and second track to be award- 
ed soon. 

*OHIO NORTHWESTERN.—New electric line in Ohio from 
Fostoria to Mungen, 18 miles. Contract let to the Consoli- 
dated Ry. & Light Co., of Philadelphia. Mortgages have 
been filed to secure bonds for $350,000, issued to cover the 
cost of building. (Mar. 14, 1902 .) 

OHIO RIVER & CHARLESTON.—Extension across the Blue 
Ridge in North Carolina toward Morgantown. Surveys. 

—~-Extension from Erwin, Tenn., west about 5 miles to 
E mbreville. Surveys made, but no action taken yet. (Mar. 
14, 1902.) 
*Extension from Huntdale, N. C., to a point about 
2% miles from Bakersville, N. C., a distance of 14 miles. 
Eight miles graded and track laid for two; 400 men at 
work. (Mar, 14, 1902. 

OHIO RIVER & WESTERN.- Formerly the Bellaire, Zanes- 
ville & Cincinnati. Line to be made standard gage. A. I. 
Appleyard, Boston, Mass., is interested. 

OHIO RIVER COAL & RAILWAY.—Incorporated in Illinois 
July 7, to build from a point on the Ohio River, near 
Roisclare, northwest to Marion in Williamson County, and 
from Harrisburg to Galatia, in Saline County, a total of 
about 55 miles. Galatia is on the Illinois Central. Har- 
risburg is on the Cleveland, Cincinnati, Chicago & St. 
Louis, and Marion is a junction of the Illinois Central and 
the Chicago & Eastern Illinois. 

*OHIO ROADS—New line between Spencer and Deborah, 
Ohio, eight miles. Contract let. The Crescent Supply Co., 
of Marietta, is interested. 

Surveys reported near Cortland, running up Mosquito 

close to the proposed ship canal from Pittsburgh, to 

Lake Erie. Names of interested parties not 


from Portland, 
Wells County. 


Creek, 
a point on 
stated. 

OHIO VALLEY TRACTION.—New line in Kentucky to build 
from Milton, through Trimble, Carroll, Gallatin, Boone and 
Kenton Counties, Ky., to Cincirnati, a distance of 85 miles. 
The Incorporators are: M. I. Barker, R. M. Barker and J. 

Jett, of Carrollton, and others. 

OKAW VALLEY.—Incorporated in Illinois to build from 
Venedy, in Washington County, to New Athens, in St. Clair 
County, 20 miles, connecting at New Athens with the IIli- 
nois Central. 

*OKLAHOMA & INDIAN TERRITORY.—New 
long from Hickory, Ind. T., through Sulphur 
Davis, on the Atchison, Topeka & Santa Fe. 
have been let. 

*OKLAIIOMA & TEXAS SOUTHERN.— 
point on the Red River, Montague County, Texas, near 
Spanish Fort, south to Houston. Contract for first 10 
miles to Montague let to B. F. Hanner & Co., of Montague, 
Tex. W. A. Squires, of Henrietta, Texas, is President; 
Nelson Johnstone, Chief Engineer. Line will eventually 
be extended 125 miles to Stephenville. 

*OKLAIIOMA & WESTERN.—New line from Oklahoma City. 
Okla. T., to Acme, Texas, 200 miles, has been completed 
as far as Lawton, Okla. T., 100 miles. The company was 
organized in December, 1900. James Campbell and F. J. 
Wade, of St. Louis; D. C. Lewis, of Oklahoma City, and 
others, are Directors. 

OKLAHOMA CENTRAL.—A territorial charter was granted 
this company to build from Fort Smith, Ark., to Vernon, 
Texas, 850 miles, through the Choctaw, Creek, Seminole 
and Chickasaw nations. The Incorporators are: L. W 

Cook, of Elk City : 


line 18 miles 
Springs to 
Contracts 


New line from a 


Van Horn, of Salt Lake City; J. N. 
Geo. Boggs, of ‘Asher, Okla. T. 
OKLAHOMA CENTRAL & ST. LOUIS.—-New line projected 


and northeast 
The charter 
The total 


from El Reno, Okla. T., to Joplin, Mo.., 
from there to Jefferson City, or St. Louis. 
was secured by W. S. MeCaul, of Kansas City. 
estimated mileage is 600 miles, 

OKLAHOMA CITY & NORTHWESTERN.—A territorial 
charter has been granted this company in Oklahoma, with 
a capital stock of $15,000,000. The proposed route is 
from Oklahoma City northwest to Denver, 
through the counties of Oklahoma, Kingfisher, Blaine, 
Dewey and Woodward, all in Oklahoma. No prospect of 
immediate building. CC. G. Jones is said to be interested. 

*OKLAHOMA CITY & WESTERN (ST. LOUIS & SAN 
FRANCISCO) Line between Oklahoma City and Quanah, 
180 miles long. Completed as far as Eldorado, Okla. T. 
Work in progress on remaining 15 miles of road. John- 
son Bros., Contractors. : Jones, Oklahoma City, is 
President. 

OKLAHOMA, TEXAS & GULF.—Inecorporated at Oklahoma 
City, Okla. T., Nov. 7, 1901, by Albert T. Yerkes, of Chi- 
eago; Harold Berry, of New York, and others, to build 
from Kingfisher, by way of Oklahoma city and Coalgate, 
Ind. T., to Paris, Tex., a total distance of about 180 miles. 
(Mar. 14, 1902.) 

OKLAHOMA TRACTION.—Projected electric line 35 miles 
long between Oklahoma City and Guthrie, Okla. T. Pre 
liminary surveys are being made. 

OLEONA & GERMANIA.—Incorporated in Pennsylvania to 


build from Oleona to Germania, 10 miles. F. L. Peck, of 
Scranton, Pa., is President. 
OLNEY, LANCASTER & MOUNT CARMEL.—New line in 


Illinois to connect the cities named, 33 miles. The incor- 
porators are: Robert Parkinson and M. H. Mundy, Mount 
Carmel; J. €. Couch, Friendsville, and others. Nothing 
done. (Mar. 14. 1902.) 

OLYMPIA, SHELTON & BREMERTON.—New line in Wash- 
ington from Olympia through Shelton to Bremerton, 50 
miles. Connection will be made with the Northern Pacific 
at Olympia. A. J. MeCabe, C. A. Murray and E. C. Me- 
Donald, of ‘Tacoma, Wash., are incorporators. 

*OMAHA BRIDGE & TERMINAL.—Terminal yard at South 
Omaha, Neb. Grading completed, and about two miles of 
track laid. The yard is about a mile long. (Mar. 14, 
1902.) 


OMAHA, LINCOLN & SOUTHERN.—New 


passing” 


OMAHA, DECATUR & NORTHERN.—New line in Nebraska 
through the Counties of Douglas, Washington, Burt and 
Dakota. C. E. Burlow, A. M. Anderson, . Bone and 
G. H. Puss, of Omaha, Neb., are incorporators. 

OMAHA-FUNK.—New line projected in Nebraska from Oma- 
ha through Douglas, Sarpy, Lancaster, Saunders, Butler, 
Seward, York, Polk, Hamilton, Adams, and other Counties 
to Funk. The projected distance is 215 miles. 0. Brick- 
son, E. L. Clark, and others, are incorporators. 

OMAHA, KANSAS & GULF.—New line from Emporia, Kan., 
to Omana, Neb., through the Counties of Lyon, Wabaun- 
see, Pottawatomie, Shawnee, Jackson, Geary, Riley, Mar- 
shall and Nemaha, in Kansas, and thence to the Missouri 
River at Omaha. The incorporators are: F. G. Willard 
-, ccacsoe Hunt, of Topeka, and H. P. Wright and W. 
C. Perry, of Kansas City. Chartered in December, 1901. 
(Mar 14, 1902.) 

line in Nebraska 
to build either an electric or steam line, from Omaha to 
Lincoln, with terminals at Nebraska City, South Omaha, 
Ashland and Plattsmouth. The distance from Omaha to 
Lincoln is about 55 miles. 

ORANGE & NORTHWESTERN.—An amendment to the char- 
ter was filed at Austin, Texas, on June 17, which provides 
for building the following extensions: From Buena to 
Corsicana, 195 miles, passing through the Counties of Jas- 
per, Angelina, Trinity, Houston, Anderson, Freestone and 
Navarre; from a point on the eastern boundary of Jasper 
County to Marshall, Texas, 150 miles, and from Orange to 
West Orange, five miles. The line is now in operation be- 
tween Orange and Buena, 30. miles. H. L. Montanden, 
Orange, Texas, is in charge of the new work. 

OREGON & IDAHO CENTRAL.—New line incorporated in 
Oregon to build from Baker City, by way of Eagle and 
Pine valleys to Seven Devils, Idaho, 40 miles. 

OREGON & PACIFIC.—New line from Crescent City, Cal., 
to Grant’s Pass, Ore., approximately 82 miles. Surveys 
have been completed and grading will begin early in the 
year. The work involves four tunnels. [Except for about 
20 miles the road lies through a timber country. Colonel 
T. W. M. Draper, Mills Building, San Francisco, is Chief 
Engineer. 

*OREGON & SOUTHEASTERN.—New line between Cottage 
Grove and Bed Rock, Ore., now building beyond that 
point, for a distance of eight miles. W. F. Morphy, Cot- 
tage Grove, Ore., is General Manager, and A. B. Wood is 
Chief Engineer. 

*OREGON ROADS.—New line, known as the Bohemia R. R., 
from Cottage Grove to the Bohemian mines, 35 miles. 
Twenty miles are completed. Work now up to the Forest 
Reserve line and a bill is before Congress providing for 
railroad right of way through the reserve to the mines. I. 
Hi. Bingham, Cottage Grove, Ore., may be addressed. 

New line along Catharine Creek from Union, in 

County, to the Cornucopia mines, a distance of 

about 35 miles in an easterly direction. Rights of way 

are being secured. (Mar. 14, 1902.) 

—~New line from Arlington, on the Columbia River, 

36 miles south to Condon. The survey is at present com- 

pleted for 15 miles. J. B. Hosford, of Condon, is inter- 

ested. (Mar, 14, 1902.) 

——Surveys in Oregon, near Columbia, for a new ne 
road in the interest of the Bridal Vail Lumber Co. 
survey parallels the Northern Pacific and crosses the line 
near the Columbia City station. 


*OREGON ROADS (Electric).—New electric line 20 miles 
long from Portland, Ore. The name of the other terminal 
is not stated, but it is understood that the line will do a 
suburban business. Winters, Parsons & Boomer, Con- 
tractors. 

— —*New line to be built from Lents to Gresham, Ore., 
5% miles. The right of way has been cleared for the 
entire distance, and grading has begun. 


*OREGON SHORT LINE.—Extension between Salt Lake 
City and Leamington, Utah, 116 miles. It will run from 
Garfield Beach, on the Oregon Short Line, about 18 miles 
west of Salt Lake City, southerly through’ Tooele, Stock- 
ton and Silver City, to a connection with the Oregon Short 
Line at Leamington Hill Spur, six miles south of Leam- 
ington station. The grading is about three-fourths com- 
pleted, and 39 miles of track laid. Utah Construction 
Co., Ogden, Utah, are the Contractors. 

Utah, Nevada & California Line of the Utah & Pa- 
cific, from Uvada, Utah, southwest in Nevada along the 
old grade and thence to Barstow, Cal., to connect with 
the Atchison, Topeka & Santa Fe. Graded for 101 miles 
out of Uvada, via Calientes. Operated as far as Cali- 
entes. 41 miles. and surveys made to Doggett, Cal. No 
eontracts have been let for the remaining distance. 

*The Brigham-Corinne cut-off between the points 

named in Utah, three and a half miles, is being graded 

by the Utah Construction Co., of Ogden. Wm. Ashton, 
of Salt Lake City, Utah, is Resident Engineer. 
i Itah & Pacific line from Lund, 

Utah, to Cedar City, 26 miles, opening up iron ore de- 

posits. Projected. 


——Projected extension of the Salmon River line from 
Mackay to Challis, Idaho, 60 miles. Surveyed, but no 
decision yet as to building. (Mar. 14 02. 

——Improvements between the Salt Lake yards and 
Beck’s Hot Springs. Projected. 

——*Line now building from Terminus, Utah, to Twin 
Cuts, 63 miles, is 90 per cent. graded at the present time. 
Utah Construction Co., Ogden, Utah, Contractors. 


OREGON WATER POWER & RAILWAY.—New line be- 
tween Portland and Springwater, Ore., 40 miles. Graded 
between Deep Creek and Currinsville, 15 miles, and track 
laid between Lents and Gresham, six and a half miles. 
Winters, Parsons & Boomer, Contractors. 

ORIENTAL PACIFIC.—Incorporated in San Diego County, 
Cal., to build from San Diego to the State boundary at 
Yuma, 175 miles. W. H. Carlson, F. H. Dixon, and oth- 
ers. of San Diego and Washington, D. C., are incorporat- 
ors. The new company has obtained certain franchises, 
including wharf and terminal facilities owned by the Los 
Angeles, San Diego & Yuma Co. 

OSAGE & OZARK.—Chartered Dec. 3, 1902, to build from 
Elden, Mo., to the Osage Iron Works. 25 miles. The in- 
corporators are: A. F. Brown, J. F. Cox, W. H. Glaskins, 
of Kansas City. 

OSCEOLA, MONEGAW SPRINGS & WESTERN.—New line 
10 miles long in St. Clair County, Mo., between Osceola 
and Monegaw Springs. Surveys made, and prospects of 
building are good. <A. KE. Shure, Monegaw Springs, is 
President. (Mar. 14, ,1902.) 

OSKALOOSA & TAMA.—New electric railroad system in 
Central Iowa, to be about 100 miles long, extending from 
Buxton through Oskaloosa, Montezuma, Barnes City, Mal- 
com and Tama, with the intention of carrying it on 
eventually from Tama north to Toledo and beyond. _Sur- 
veys and investigations were made last spring, and the 
company was organized Nov. 9, 1901, with W. S. Clark. 
of Oskaloosa, Towa, President. Work to begin in June. 
(Mar. 14, 1902.) 

OTTAWA, MARSEILLES & MORRIS.—Incorporated in II- 
linois to build from Ottawa, La Salle County. through 
Marseilles to Morris, Ill. The Directors are: M. T. Mo- 
loney, J. F. Moloney, M. A. Flynn, and James J. Grant, 
of Ottawa, Ill. 

OTTAWA, SPRING VALLEY & WESTERN.—New line in 
Illinois to build from Ottawa. in La Salle County. to 
Princeton in Bureau County, 32 miles, which parallels 
the existing line of the Chicago, Rock Island & Pacific. 





Union 











The Directors are: I. W. Johnson, F. W. Bedard, T. F. 
Doyle. and others, of La Salle, Ill. 
*OXFORD-DICKERSON.—Spur line six miles long from 


Oxford, N. C., to a connection with the Seaboard Air Line 
at Dickerson. The road was graded some years ago, and 
it is thought that it will now be completed and eg o 
operation by the 15th of April. A. W. Graham, of 
ford, is interested. Contracts let. (Mar. 14, 1902.) 

*OZARK & CHEROKER CENTRAL.—New line from Fa- 
yetteville. Ark., southwest to Shawnee, Okla. Ter., 200 
miles. Under contract from Muskogee to Shawnee, 100 
miles, to the Kenefick Co., Muskogee, Ind. T 


2 
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PACIFIC & IDAHO NORTHERN.—Extension from Council, 
Idaho, to Meadow projected. N. W. Bethel, Weiser, Idaho, 
Chief Engineer. 

PACIFIC & YUKON.—Incorporated in New Jersey, Feb. 28, 
1902, by Henry S. Osborn, of Chicago; R. F. Pettibone, of 
Evanston, Ill.; and G. H. S. Martin, of Camden, N. J. 
No definite route is announced. (Mar. 14, 1902.) 


*PACIFIC ELECTRIC.—Extension to Pasadena, 12 miles. 
Contracts let. <(Mar. 14, 1902.) i 
*Branch, four miles, from the Pasadena branch to 

San Gabriel, Cal. Contracts let. (Mar. 14, 1902. 

Branch to Monrovia, Cal., 10 miles. Contracts 
let. (Mar. 14, 1902.) 

PADUCAH, CAIRO & NORTHWESTERN.—New line from 
Paducah, aa through McCracken and Ballard Counties 
- East Cai ro, Ky. 3 miles. The incorporators are: B. 

Scott, E. W. Smith, and: others,.of Paducah, and it is 
iuaget ‘that work will begin soon, . 

PAMLICO, ORIENTAL & WESTERN.—New line projected 
from Newbern, » by way of Dayboro, Stonewall, Ori- 
ental and Vandemeer, to a point near the mouth of Goose 
Creek, Pamlico County, N. C., 45 miles. Surveys com- 
pleted. M. De W. Stevenson, of Newbern, N. C., is inter- 
este 

*PAN-AMERICAN.—Work in progress on both ends of this 
line, the intention being to extend from Arista to San 
Geronimo, where connection will be made with the Na 
tional Tehuantepec. From Aurora the road is being built 
east from a point on the Guatemala border. J. J. Mc 
Dougall, 110 Dearborn St., Chicago, is interested. ; 

*PANHANDLE & GULF.—New line, including Colorado, 
Texas & Mexican R. R., extending from Sweet Water, 
Texas, south about 25 miles, and proposes to extend it 
further south to Laredo; also north from Sweet Water 
via Hardeman County to the Red River, in all about 500 
miles long. ‘Texas section of the Kansas City, Mexico « 
Orient line —— from Kansas City southwest t) 
Topolobampo, Mexico, on the Pacific; 40 miles of grade 
completed, south from the Red River in Texas. Grading 
to begin at once on the line north from Sweet Water. A 

E. Stilwell, Kansas City, Mo., President. (Mar. 14. 

-) 








*PARAGOULD & MEMPHIS.—Chartered to build from 
Paragould, Ark., to Cardwell, Mo., and Osceola, Ark.. 
14 miles being in Missouri, and 388 miles in Arkansas. LD 
Smith & Sons, Manila, Ark., Contractors. J. E. Thomas, 
Cardwell, Mo., may be addressed. 

*PARAGOULD SOUTHEASTERN.—FExtension from Hor 
nersville, Mo., to Chickasawba, Ark., 16 miles Practi 
eally completed. 

PARIS, CHOCTAW & LITTLE ROCK.—New line from 
Paris, Tex., via Faught and Kanawha to Hook’s Ferry, 
30 miles, with proposed extension from Hook’s Ferry to 
Mena, Ark., 60 miles beyond. Financial arrangements 
not yet completed, and nothing done. W. F. Gill, Paris. 
Texas, Secretary. (Mar. 14, 1902.) 

*PARKERSBURG & INTERURBAN.—New line from Park 
ersburg, W. Va., to Marietta, Ohio, 13 miles. Contracts 
let to T. O'Kelly, Ashland, Ky., for one section, which 
is non-graded, and two miles of track laid. Bridges prac 
tically completed. (Mar. 14, 1902.) 

PARKERSBURG & OHIO VALLEY ELECTRIC.—Incorpo 
rated to build from Williamstown to Sistersville, W. Va.. 
35 miles, via St. Marys and Friendly. It is proposed 
eventually to extend the line to Pittsburgh. 

rARKERSBURG BRIDGE TERMINAL.—Charter granted ar 
Charleston, W. Va., Aug. 1, to build a railroad in Wood 
County, W. Va., and in Washington County, Ohio, and to 
build a bridge across the Ohio and Little Kanawha Rivers. 
The incorporators are: J. T. Blair, of Greenville, Pa.; V. 
B. Ascher, of Parkersburg, W. Va., and others. 

PARRAL & DURANGO.—Extension from Ojito, Mexico, to 
Llano Blanco, six miles. Projected. Sixteen miles was 
built during 1901 in the States of Chihuahua and Du 
rango. 

*PARSONS-CLOVER RUN.—The Clover Run Lumber (Co. has 
graded three and a half miles of the six and a half miles 
between these two points and will complete the road be- 
tween them to be used for lumber and coal. G. M. Cote, 
Parsons, W. Va., is Superintendent. 

PATCHOGUE-PORT JEFFERSON (Electric).—New electric 
line to build from Port Jefferson, on the Sound, to 
Patchogue, on the South Shore, 13 miles. 

PAXTON, DANVILLE & WILMINGTON.—Incorporated in 
Illinois to build from Danville to Potomac, Paxton, Wil- 
mington, and intermediate points. The incorporators are: 
J. K. Butz and J. W. Dale, of Potomac, IIl., and others. 

PEARL & LEAF RIVER.-—Extension from Blountville to 
Natchez, Miss., 110 miles. No surveys as yet. W. A. 
Stevenson, Hattiesburg, Miss., is President. 


PEE-DEE RIVER.—New line 30 miles long from Mars. Bluff 
to Allison’s Ferry and Rankin’s Mill, where connection 
is made with the Atlantic Coast Line. Three miles have 
already been completed. The er gnc yg are: N. S. 
Gibson, of Winona, and W. L. Rankin and W. K. Haigh, 
of Mars Bluff, 8S. C. Chartered in South Carolina, Jan. 4, 
1902. (Mar. 14, 1902.) 


PEEKSKILL LIGHTING & R. R.—New electric road from 
Montrose, N. Y., via Oscawana Station, Crugers, Boscobel 
and Croton, to the Ossing town line, about 12 miles. Fran- 
chise asked, February, 1902. (Mar. 14, 1902.) 


PENN HAVEN JUNCTION & GLEN ONOKO.—Incorporated 
to build from Penn Haven Junction, Carbon County, Pa.. 
to Glen Onoko, five and a half miles. Alfred Walter, of 
South Bethlehem, Pa., is President. 


PENNSALT.—Incorporated in Indiana, October, 1901, to 
eonnect the plant of the Pennsylvania Salt Works with 
the Detroit Southern near Wyandotte in Wayne County, 
one mile. (Mar. 14, 1902.) 


PENNSBORO & HARRISVILLE.—Extension from  Harris- 
ville, by way of Rock Camp to Pullman, W. Va., about five 
miles. Contracts to be let soon, and work to’ begin this 
spring. ‘The route surveyed gives maximum grades of 2 
per cent., a maximum curve of 10 deg. The work involves 
one steel. bridge 60 ft. long. (Mar. 14, 1902.) 


PENNSYLVANIA.—Connecting line for the Western New 
York & Pennsylvania between Stoneboro and Oil City, to 
take the place of trackage rights over the Lake Shore «& 
Michigan Southern between these points. Reported like- 


ly to build. The Allegheny Valley tracks would be used 
to Franklin and about 17 miles additional line must be 
built. (Mar. 14, 1902.) 


*Track elevation in Chester, Pa. The work in- 
cludes masonry for about 1,600 ft. of broken range re- 
taining wall and the necessary abutments and column 
foundations for five undergrade bridges Gouder & 
Brownback, Contractors. 

*Contracts let for three of the eight sections of 
proposed 1 —- between Parkersburg, Pa., and Co- 
lumbia. C. Sim: Co., P. McManus, and Ryan & 
Kelly, Philadephia. "Chatracters. 

*Brilliant branch, two and a half miles from the 
main line at Fifth avenue, Pittsburgh, to Brilliant Sta- 
tion, and thence across the river to Aspinwall. Con- 
tract for grading let to the Columbia Contracting Co.. 














Pittsburgh. Work will begin immediately. 
Second track through Miami City, Ohio. Author- 
ized by Directors. : 
Line from Burnside to Cherry Tree, Pa. See \. 





Y. Central. 

Improvements at Harrisburg, Pa., involving the 
filling of the old Pennsylvania Canal opposite the passeii- 
ger station, and the location of a number of new tracks 
on this land. Projected. (Mar. 14, 1902.) 

*Additional receiving yard at Pitcairn, Pa. Booth 
& Flinn, Contractors. The new receiving yard will re- 
quire .) fill of four ft. only, and will cost about $150, nace 
Elimination of grade crossings in Camden, N. |. 
Work will take three years. Granted by City Council. 
*Blevation of the tracks of the Pittsburgh, Fort 
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[Th e System 








provides the most economical and efficient means for 
transmitting power to a distance. 


Much Water Power 


which could be advantageously transmitted for power 
and lighting purposes, is within accessible proximity 
to towns and cities. 


The “Industrial” Departments 


of Railroads will do well to give this subject some 
thought and investigation. It is probable that many shops 
and factories along the line of railroad would avail them- 
selves of these advantages were they cognizant of their 
feasibility and economy, to the benefit of all concerned. 


Transmission Lines 


of from ten to twenty miles in length are quite common. 
Power is now being conveyed over a single stretch of 
two hundred and twenty miles by the S. K. C. System. 


The S. K. C. System 


was the pioneer in polyphase electrical work. The 
S.K.C. Alternator is the only successful inductor 
generator extant. With this machine alone voltage 
regulation of the separate phases is possible. S. K. C. 
Transformers, Switchboards and Motors are of the 
highest order. 


Stanley Electric Mfg. Company 


NEW YORK, 29 Broadway. BUFFALO, N. Y., 202 Main St. 
CHICAGO, Monadnock Block. 
BOSTON, Equitable Building. 
PHILADELPHIA, PA., 26 S. 15th St. Supply Co. 


Pittsfield, Mass. 
SALES OFFICES: 


DETROIT, MICH., Michigan Electric Co. 


CLEVELAND, O., 129-131 Euclid Ave. SAN FRANCISCO, 31-33 New Montgomery St. ATLANTA, GA., Empire Building. 


LILLIBRIDGE, N. Y., 25-1156 


In Canada S. K. C. Apparatus is manufactured by the CANADIAN GENERAL ELECTRIC CO., TORONTO. 


LOS ANGELES, CAL., Douglas Building. 
SEATTLE, WASH., Pioneer Building. 
DENVER, COLO., Hendrie & Bolthoff Mfg. and ST. PAUL, MINN., 131 East Fifth St. 

BUTTE, MONT., Western Mining Supply Co. 
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Wayne & Chicago through prec cerns Pa. Contracts let 
to a S. Kerbaugh, the American Bridge Co. and F 
Gwinner. . 

——Improvements at Bristol, Pa., including a new 
passenger station and bridges over Jefferson street, and 
Pine, Spruce and Bath streets. By these proposed 
changes the projected new line through Bristol will be 
located, in some places, ntl a half a mile northwest of 
the present track, and will be practically a straight line. 
Right of way secured. (Mar. 14, 1902.) 


— *Track elevation at Wilmington, Del. Work be- 
gan Jan. 25, 1902. The estimated cost is $3,000,000. 
(Mar. 14, 1902.) 


———Extension of the New Cumberland branch between 
Chester, W. Va., and Monaca, Pa., 20 miles. Rights of 
way secured, and work to begin soon. 

——*New Portage branch between Hollidaysburg and 
Cresson Springs, Pa., 10 miles. Building. Tunnel, 3,600 
ft. long at Gallitzen, practically completed. 

———Elevated road approximately a mile long through 
West Philadelphia, from the yards near 34th street, to 
a connection with Greenwich, to facilitate the distribu- 
tion of coal. Authorized by the Directors. 

*New yards at Lovett, on the South Fork Branch 
of the Pittsburgh Division. Contract for grading let to 
the Columbia Contracting Co. 

——*New yard at Fairview, two and a_ half miles 
wide, on the Northern Central, with a capacity of 3,000 
cars. H. S. Kerbaugh, Philadelphia, is the Contractor. 

——-*Change of line at Eddystone, Pa., on the Phila- 
—S: Wilmington & Baltimore. Contract let to Gonder 
& Brownback, of Strasburg, Lancaster County, Pa. The 
work includes excavations amounting to 250,000 yds. and 
bridge masonry to the extent of 10,000 yds. (Mar. 14, 


1902.) 

———*Double track between Blairsville and _ Bolivar, 
Pa., seven miles. Contract let to Gonder & Brownback. 
Double track on the Cleveland & Pittsburgh Di- 

vision between Hudson and Ravenna, Ohio. Work to be- 

gin soon. 
——Low grade line from Cressville across Lancaster 
and Chester Counties to Atglen, 30 miles. Surveys. 
Franchise granted June 16 to build a double-track 
railroad from the boundary between New York and New 

Jersey, under the Hudson River, opposite the west end of 

Thirty-first street, Manhattan, running thence under the 

Hudson River and Thirty-first street to the East 

River, and under the East River to the Borough of 

Queens. Also for a line of two tracks from the ter- 

minal station at Thirty-third street and Seventh 

avenue, to run under Thirty-third street and the East 

River to a terminal in Queens, with right for an aéd- 

ditional track on Thirty-third street between Fifth 

and Seventh avenues. The rental to be paid has been 
agreed upon by the city and the company, and $75,535 
will be paid annually for the first 10 years, and after that 
$114,871 will be paid annually for the next 15 years. 

The franchise may be readjusted at the end of 25 years. 

The corporate name of the new tunnel under the Hudson 

River, incorporated at Trenton February 13, is the Penn- 

sylvania, New Jersey & New York, and the corporate 

name of the tunnel to connect the Pennsylvania and 

Long Island roads is the Pennsylvania, New York & 

Long Island. Contracts for electrification and equipment 

have been let to Westinghouse, Church, Kerr & Co. 

PENNSYLVANIA, MONONGAHELA & SOUTHERN.—Char- 
ter granted in Pennsylvania, Oct. 27, 1902, to build from 
a point on the Pittsburgh, Virginia & Charleston, near 
West Brownsville, to the mouth of Little Whiteley Creek, 
connecting with the located line of the Greene County 
on 22 miles. James Neale, Pittsburgh, Pa., is Presi- 
dent. 

PENNSYLVANIA, NEW YORK & LONG ISLAND.—Permis- 
sion has been granted by the State Railroad Commission to 
the Pennsylvania to carry out its project of connecting 
its lines at Jersey City and at Long Island City by means 
of a tunnel through Manhattan and under the rivers. The 
bill has also been passed by the New York Aldermen. Plans 
for building now in progress. See Pennsylvania. 


PENNSYLVANIA ROADS.—New line to be built by the 
Union Tanning Co. through its hemlock properties in Ly- 
coming, Sullivan and Bradford Counties, sing Pe total of 
about 80 miles. Preliminary surveys. (Mar, 1902.) 

-New railroad between Slippery Rock =F ~ Has Castle 
or Butler, Pa., 15 miles, to develop limestone, iron and 
coal interests. Projected. Wm. Lockhart, of Pittsburgh, 
is interested. (Mar. 14, 1902.) 

Surveys reported for a number of small lines around 
Monaca and Beaver, Pa., to develop industrial locations in 
that vicinity. The proposed lines, it is said, are to be 
operated under joint proprietorship by the Pennsylvania 
and the Pittsburgh & Lake Erie, and a line which is to 
run from a connection with the Pittsburgh & Lake Erie 
just west of Beaver to the Cleveland & Pittsburgh, and 
‘Fort Wayne roads at Van Port, will form a cut-off by 
which traffic can be transferred from one of these lines 
to the other. (Mar. 14, 1902.) 

Surveys in the interest of C. Jutte & Co., of Pitts- 
burgh, reported for a new coal road from Coal Center, Pa., 
to coal fields owned by them in West Pike Run Township, 
by way of the abandoned roadbed of the old Baltimore & 
Ohio Short Line. 

——Lumber road 15 miles long from lumber tracts in 
Fulton County to Richmond, Pa. Projected. 

New line from Shade Gap, by way of Burnt Cabins, 
towards McConelisburg, 20 miles. Surveys reported. 

Bids asked for the building of a branch line thre 
and a half miles long from Cheswick, Pa., to the mines oi 
the Allegheny Coal Co. The Allegheny Coal Co., of Cleve- 
land, is behind the project. 


PENNSYLVANIA WESTERN.—Charter granted in Pennsyl- 
vania to build from Redbank Junction, in Armstrong 
County, to Enon in Lawrence County, 60 miles. Edward 
B. Taylor, Sewickley, Pa., is President. 

PENNSYLVANIA WESTERN & OHIO RIVER CONNECT- 
ING.—Ineorporated in Pennsylvania, Nov. 27, 1901, to 
build from a connection with the Pittsburgh, Fort Wayne 
& Chicago at or near Spruce street, in the city of Alle- 
gheny, to a point on the western line of the property of 
the Pittsburgh Forge Iron Co., in the same city, three- 
fourths of a mile. Calvin Wells, of Allegheny, Pa., is 
President. (Mar. 14, 1902.) 

PEOPLE'S RAPID TRANSIT (Electric).—Franchise granted 


in Ohio, Oct. 20, 1902, to build from Toledo to Napoleon 
and Defiance, 55 miles. J. Morgan, of Toledo, is President. 
PEORIA BEL'T.—-New line around the city of Peoria, IIL, 


to connect all the railroads entering the city and enable 


the ready transfer of freight from one to the other. Rights 
of way secured, and the company organized. (Mar. 14, 
1902.) 

PERE MARQUETTE.—Line projected from Buffalo to St. 


Thomas. The improvements involve building approximate- 
ly 200 miles of new track. Plans not yet fully determined. 
- Extension of a spur to the factory of the Saginaw 
Sugar Co., Saginaw, Mich. Map filed with State Board. 
Surveys reported for a new line between Hersey and 
Wingleton, Mich., on the Ludington Division in order to 
avoid some of the heavy curves on the present line. To 
be used for freight. No prospect of beginning work at 
present. 

PERRY COUNTY R. R.—Surveys have been completed on 
extension from Loysville, Perry Co., Pa., to Honey Grove, 
Sg Co., Pa., 18 miles. Chas. H. Smiley, New Bloom- 
field, Pa., is President. 

PETERSBU Ba & CLAREMONT TERMINAL R. R. & IM- 
PROVEMENT.—New line in Virginia from a point near 
Petersburg to run east about 20 miles to the James River 
near Claremont. May be extended to the western border 
of the State. Organization completed. Preliminary sur- 
veys and estimates made. No contracts yet, but negotia- 
tions pending. Geo. J. Seay, Petersburg, Va., President. 

PHILADELPHIA & CAMDEN TUNNEL.—Company formed 
to build a tunnel to cost about $2,500,000 beneath the Dela- 
ware River between Philadelphia and Camden. The tun- 

nel will be rectangular in shape, 18 ft. high and 58 ft. 

wide, divided into four compartments, two for electric cars 
and two for pedestrians and vehicles. M. C. P. Parker, 
of Philadelphia, is President. 








PHILADELPHIA & LANGHORNE STREET.—Extension 
from Somerton northwest to Feasterville and Willow 
Grove, 10 miles. Projected: W. B. Parry, J. L. Bronson, 
and M. H. Ivins, of Langhorne, Pa., are interested. 

PHILADELPHIA & READING.—Joint elevation of the Read- 
ing’s tracks in Vhiladelphia by the city and the railroad 
ene Details of the plan not available at the present 
time. 

—-*Norristown & Main Line Connecting R. R., char- 
ter ed to build the approaches and bridge between the main 
line of the Philadelphia & Reading above Bridgeport, Pa., 
and the Norristown side of the Schuylkill River. Contracts 
se W. H. Dechant, Reading, Pa., for piers. (Mar. 14, 

902.) 


——*Elevating tracks on the Philadelphia, Harrisburg & 
Pittsburgh for one mile, near Williams Grove, Cumberland 
County, Pa. Under contract to Charles Nolan. (Mar. 14, 
1902.) 

———*New branch between Hazleton and Tamaqua, 12 
miles. Almost completed. 


oe LPHIA, BRISTOL & TRENTON PASSENGER 

i. R.—Syndicate formed in Baltimore, with the Union 
True Co. at its head, which has underwritten $600,000 
bonds to pay for the completion of the electric line from 
Torresdale to Bristol, Pa., and Trenton, 22 miles, forming 
a link in the trolley connections between Philadelphia and 
New York. 

PHILADELPHIA RAPID TRANSIT.—Bids asked for work 
on section 3 of the underground railroad in Market street, 
Philadelphia, between Fifteenth and Twenty-second 
streets. Twelve contractors have been asked to submit 
bids to W. S. Twining, Chief Engineer of the Vhiladelphia 
Rapid Transit. 

PHILADELPHIA ROADS adopted by both 
branches of the City Counell pono that the finance com- 
mittee authorize a loan of $8,500,000 to abolish grade 
a throughout the city. See also Philadelphia & 
Reading 

PHILIPPINE RAILROADS.—Franchise has been granted 
the Manila Ry. Co. to build from Guiguinto, 40 miles 
north to Calantuan. ‘The only road in operation at the 
present time in the Philippines is the line from Manila 
north to Dagupan. 

——tKFranchise asked by English syndicate to build from 
Guiguinto, in the Province of Bulucan, to Cabantuan, in 
Nueva Ecija Province, with the intention of ultimately ex- 
tending further to Apprion, on the north coast of Luzon. 
Line now runs from Manila to Dagupan. 


PHILLIPS & RANGELEY.—New line from Madrid Station, 
Me., to Holman’s Mill, six miles. Surveys have not as 
yet been made and no definite plans for building have 
been announced. 


PHILLIPSBURG & WASHINGTON STREET.—Incorporated 
in New Jersey December, 1901, to extend a trolley line 
now in existence from Phillipsburg, in Warren County, to 
the cement works at Alpha, Vulcanite and Washington, 
a total of about 18 miles in Warren County.  Incor- 
porators are: Robert E. Wright, of Allentown, Pa.; C. N. 
Bates, of Brooklyn, N. Y., and Wm. M. Davis, of Phil- 
lipsburg, New Jersey. (Mar. 14, 1902.) 

*PHOENIX & EASTERN (SANTA FE, PRESCOTT & 
PHOENIX).-—New line from Phoenix via Tempe, Mesa, 
Florence and Dudleyville, to Benson, Ariz., 180 miles. 
Grading completed and track laid for seven miles out of 























Phoenix. 
has been let to Grant Bros., Los Angeles, 
Drake, Phoenix, Ariz., is Chief Engineer. 

PIGGOTT & NORTHWESTERN.—New line in Arkansas 12 
miles long from Piggott, on the St. Louis Southwestern, 
to a point in Clay County. Charter granted November, 
1902. F. G. Taylor, J. M. Meyers, Little Rock, Ark., are 
Directors. 

PINE BLUFF & ARKANSAS RIVER.—Issue of $25,000 in 
5 per cent. bonds to cover the cost of building a five- 
mile extension from English to Reydel, Ar 

*PINE BLUFF & WESTE 
Benton, Ark., 25 miles, under contract to McArthur Bros., 
of St. Louis. The line will be completed by the first of 
March. W. D. Radford, Pine Bluff, Ark., is Chief Engi- 
neer. 


PITTSBURGH & ALLEGHENY.—RBids are being asked for 
a line from Apollo, on the Kiskiminetas River, through 
Vandergrift, Hyde Park and Leechburg, to a point op- 
posite Tarentum, on the Allegheny River, 20 miles. 
is five miles shorter than the present road. John I. 
rane, of Pittsburgh, is President. 


*PITTSBURGH & LAKE ERIE.—Branch between Redstone 
Junction and Brownsville, Pa., two miles, affording a con- 
nection with the Uniontown Branch of the Pittsburgh, 
Virginia & Charieston. Building. 

—*Double tracking the two up-river divisions from 

McKeesport to Fayette City, Pa., on the Youghiogheny 

Division, and to Brownsville on the Monongahela Division. 

Work already begun. 

Extension from present terminus at Fayette City. 
Pa., to a connection with the West Virginia Central & 
Pittsburgh at Parsons, W. Va., where a new line is to 
be built to Staunton, Va., to connect with the Chesapeake 
& Ohio. Surveys ordered. 

PITTSBURGH & SOUTHEASTERN.—New line in Pennsyl- 

vania, from a point near South Twenty-third street ‘in 
Pittsburgh, to a point near the mouth of Streets Run in 
the Borough of Hayes, Allegheny County, Pa., two and a 
half miles. Charter granted July, 1902. John B. Mce- 
Adoo, of Homestead, Pa., is President. 

PITTSBURGH & SOUTHWESTERN.—New line from a point 
on the line of the St. Clair Terminal Co., Allegheny 
County, Pa., to a point on the Wheeling Division of the 
Baltimore & Ohio, near Cochran's Mills, Snowden Town- 
ship, Allegheny County, Pa. Incorporated Jan. 13, 1902. 
(Mar. 14, 1902.) 

*PITTSBURGH, CARNEGIE & WESTERN (WABASH).— 
Extensions from Pittsburgh to the West Virginia State 
line, 3644 miles; from the West Virginia State line to the 
Ohio River, 32 miles; from the Ohio River to Jewett, 20 

miles, now building. 


A section of 25 miles from the present terminus 
Cal. Ss. 





Coch- 
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Sawmill Run branch to headwaters of Streets Run, 
and thence to Hays, Pa., connecting with the Union R. 
R. wa completed. 

— inance allowing this road entrance into Pitts- 
burg passed by Select and Common Councils February 3, 
1903. For particulars, see Pennsylvania. 

*PITTSBURGH, CINCINNATI, CHICAGO & ST. LOUIS.— 
Contract let to S Casparis to build a third track between 
Steubenville and Mingo Junction, Ohio, three miles. Con- 
tract also let to the Columbia Construction Co. to build a 
second track from Boyce to Canonsburg, Ohio, eight miles. 

*PITTSBURGH, CONNELLSVILLE & WHEELING.—New 
line from Millsboro, Pa., west 60.58 miles to Wheeling, W. 
Va. Contractors: Miller Construction on Lock Haven, 
Pa.; A. M. Jolly, Pittsburgh, Pa.; C. A. Sims & Co., Phila- 
delphia; E, A. Post, Wilkesbarre, Pa. Building. Edgar 
A. Holmes, W heeling, W. Va., General Manager; John T. 
Wilson, Sewickley, Pa., Chief Engineer. (Mar. 14, 1902.) 

PITTSBURGH ELEVATED RAILROADS.—Charters issued 
to the Second Avenue and the Bloomfield Elevated rail- 
roads which propose to build an elevated line six and seven 
miles long within the city of Pittsburgh. 

PITTSBURGH, FAIRPORT & LAKE ERIE DOCK & TERMI- 
NAL. —Incorporated in New Jersey Aug. 15, 1902, for the 
purpose of building railroads, docks, bridges, etc. The in- 
corporators are: Wm. J. Reynolds, KE. B. Miller, and 
others, of Camden. Address, 419 Market street, Camden. 

PITTSBURGH, JOHNSTOWN, EBENSBURG & EASTERN. 

ernwood to Johnstown, Pa., 43 miles. 








Projected. 

PITTSBURGH, LISBON & WES'TERN.—New line from New 
Galilee to New Castle, Pa., 14 miles, and from Lisbon to 
Minerva, Ohio, 21 miles. Surveys. The line now extends 
from New Galilee to Lisbon, 25 miles. N. B. Billingsley, 
Lisbon, Ohio, is President. 

PITTSBURGH, McKEESPORT & CONNELLSVILLE.—Ex- 
tension of the Leisenring Division from Vanderbilt to Daw- 
-son, Pa. Projected. 

PITTSBURGH, NILES & WESTERN.—New line from Car- 
negie, Pa., across the Ohio River at Smith’s Ferry, up the 
Little Beaver River, northwest via Niles, Ohio, to a_ter- 
minus at Girard Harbor, Lake Erie, 125 miles from Pitts- 


burgh. Surveys comp pleted and rights of way are being 
secured. The Jones Laughlin Steel Co. are behind the 
project. 


PITTSBURGH RAILWAYS (Electric).—Extension of the 
Pittsburgh, Coraopolis & Monaca to form a continuous 
route from Pittsburgh to Beaver Falls, 32 miles. 


*PITTSBURGH, SHAWMUT & NORTHERN.—Line from 
Bolivar to Angelica, N. Y., 23 miles. Contract let to the 
Interior Construction & Improvement Co. and to the La- 


throp, Shea & Henwood Co., of Scranton, Pa. Fifteen 
miles have been graded. 
ixtension from Hydes, Pa., to Cool Springs, 538 





miles. Proposed. 

——Bids have been asked for the improvement of grade. 
on Olean Branch between Main and Portville, and for 
building a new line, two miles long, between Olean Junc- 
tion and State Line Junction, and one of five miles be- 
tween Angelica and Bennetts. 

——Central New York & Western extension from Way- 
land, N. Y., north 55 miles via Springwater, Canadice, 
Richmond, East Bloomfield, Canandaigua and Farmington 
to Macedon. Not yet begun. 

*New line between Clermont and Kasson, Pa., 74% 
miles. Graded for five miles. Work to be finished May iA 
1903. Contractors, the Interior Construction & Improve. 
ment Co. 

*PITTSBURGH, TOLEDO & WESTERN (WABASH).—New 
line, 62 miles long, from Mingo Junction to Jewett, Ohio. 
Contracts for gra ing have been let to seven different com- 
panies and more contracts still remain to be let. J. W. 
Patterson is Chief Engineer. Work now in progress. 

*PITTSBURGH, WESTMORELAND & SOMERSET.—Work 
again in progress on this line between Stoverville and 
Somerset, Pa., 10 miles. Age miles, from Ligonier to 
Stoverville, were built last fall 

*VPITTSBURGH WEST SIDE BELT.—Extension from Bruce 
to Clairton, Pa., eight miles. Ferguson & Co., Contractors. 
l’ractically completed. 


*POCAHONTAS, COAL 
miles of road between Saint Albans and Coal River, W. 
now building. Reynolds & Sterling, St. Albans, W. 
Contractors. 

*POINT RICHMOND-SAN PABLO POINT.—Belt line from 
Point Richmond, along the shore to San Pablo Point, 20 
miles, making connections with the Southern Pacific, 
Atchison, Topeka & Santa Fe and Standard Oil Companies’ 
tracks. Contract let to A. L. Stone, Oakland, Cal. W. S. 
Tevis is President. 

*POLK COUNTY (NORTH CAROLINA).—Contract let te 
Geo. F. Canis to build from Columbus, N. C., by way of 
Mill Springs, to a connection at Green Island, 13 miles, 
with the Rutherfordton, Hickory Nut Gap & Asheville. 

PONCE VALLEY & BUTTE (Electric).—New electric line 
from Butte, Neb., to Anoka, on the extension of the Fre- 
mont, Elkhorn & Missouri Valley. Projected. 


PORT AMERICA (PORTO RICO).—Concession for two lines 
in Porto Rico was signed by President Roosevelt Noy. 26, 
1901. One of these is to run north and south between San 
Juan on the north and Port America, near the old Spanish 
port of —— and the other is to run east and west 
from Aguadilla to Eucanaba Honda, a total of over 100 
miles. A concession was  pgng 4 granted for these lines 
which was declared illegal by the attorney general because 
exempt from taxation, but it has since been modified so as 
to make the exemption from taxation dependent on the 
approval of the Porto Rican Legislature. General Roy 
pong of Washington, D. C., is interested. (Mar. 14, 
1902. 

*PORT ANGELES PACIFIC.—New line from Port Angeles 
to: Lake Crescent, Wash., 18 miles. Grading on leted, 
and track laying will begin immediately. W. mith, 
Port Angeles, Wash., is General Manager. 

PORT ARTHUR CANAL & DOCK.—Charter for this com 
pany, which is to operate the ship canal bought Jan. 7 
1902, by the Kansas City Southern, and maintain docks. 
wharves, elevators, warehouses and terminals, w was filed at 
Austin, "Jan. 2. The directors are: S. R. Knott, of 
Kansas City; D. C. Bevard and Hiram Glass, of Texar- 





RIVER & RAN Awe ee 
a., 
Va., 


kana; R. A. Greer, of Beaumont, and J. W. Henderson, of 
Port Arthur. (Mar. 14, 1902.) 
*PORTLAND & RUMFORD FALLS.—Rumford Falls & 


Rangeley Lakes extension from Bemis, Me., to Kennebago. 
21% miles, via Mountain View. Under contract to Mce- 
Gregor Bros., Rumford Falls, Me. Nine miles graded. Track 
laying will begin this spring. Under survey. Approved 
by State Railroad Commission. 


i sama CITY & OREGON.—See Oregon Water, Power & 
J. 


PORTLAND CITY & OREGON (Electric).—Projected elec- 
tric line up the Clackamas River, 18 miles from Eagle, Ore. 

PORTLAND, NEHALEM & TILLAMOOK.—New line from 
Boss gua ’Ore., to the Tillamook country, 90 miles. Pro- 
jected. . McCracken, of Portland, Ore., is President. 

sonmame SPRINGWATER (Electric).—New line in Ore- 
gon between the points named, 30 miles. Contract let for 
first 5% miles Grading in progress. 

*PORTLAND, VANCOUVER & YAKIMA.—FExtension 15 
miles northeast from Battle Grounds to Yacolt Prairie, 
Wash. Contract awarded to the Western Construction Co., 
of Portland, Ore., and to M. C. Conley & Co., for bridge 
work. The contract includes a pile and frame trestle 1,546 
ft. long, a 300 ft. rock tunnel with 700 ft. rock a approaches. 
through the east point of Yacolt mountain, an 0-ft 
Howe truss deck bridge. The maximum curvature is 6 


deg.; maximum grade, 1.5 per cent. going north, and 0.6 
per cent. coming south. Graded for eight miles. No track 
laid yet. (Mar. 14, 1902.) 


120 miles, to 


Extension through Yakima, Wash., 
(Mar. 14, 


connect with the Northern Pacific. Projected. 
1902.) 
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Rand Imperial Type 10 Duplex Steam Compound Air Compressor. 





Rand Modern 


Compressors 


(Superior Machines for Railroad Work.) 


|'CJOMPRESSED air is now used in almost 

& every art known to man. The machine 
shop, factory or foundry of to-day without a 
Compressed Air plant is considered incomplete. 
Rand Imperial Compressors are especially 
adapted to this line of work. They are com- 
pact and for a given capacity require a much 
smaller foundation than other makes. They 
are simple in construction and embodied in 
their make-up is every modern improvement 
that has proven to be of practical value. 









































Write for our interesting booklet. 


Rand Drill Company 


128 Broadway, New York. 


Lillibridge, N. Y., 35-256. 
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PORTO RICO ROADS (Electric).—Franchises granted to 
Philadelphia interests to build an electric system in Porto 
Rico from Ponce to San Juan. Wm. Yeager, of the Van- 
dergrift Construction Co., Philadelphia, may be addressed. 

POTOMAC & ALLEGHENY.—New line in Pennsylvania to 
build from a point near Mount Dallas, Bedford County, 
Pa., to a point on the State line of Pennsylvania and Mary- 

miles. 


land, in Bethel Township, Fulton County, Pa., 31 
Geo. H. Stein, of Philadelphia, Pa., is President. 
POTOMAC & POCAHONTAS.—Surveys reported for new raif- 


road to traverse the upper Potomac through Mineal, Grant, 
Hardy and Pendleton Counties, W. Va. It is said that the 
U. 8. Leather Co. is financing the road, which will pass its 
New Creek and Petersburg tanneries. (Mar. 14, 1902.) 

POTTS CREEK-STONY CREEK.— Meeting held by owners of 
iron ore properties in the Potts Valley and Dunlap re- 
gions, in Allegheny and Bath Counties, Va., to arrange for 
building from a connection with the Chesapeake & Ohio, 
near the mouth of Potts Creek, to the head waters of the 
creek, and thence down Stony Creek to a connection with 
the Norfolk & Western. Preliminary surveys have been 
made Alexander F. Matthews, of Lewisburg: Governor 
W. A. MacCorkle, of Charleston, W. Va., and others, are 
interested 

POTTSTOWN & WEST CHESTER ELECTRIC. 
Pennsylvania from Pottstown to West Chester, 
Projected. John Buckwalter is President, and T. 
ner, of Philadelphia, General Superintendent. 

POWELL’S MOUNTAIN MINERAL.—New line in Tennessee 
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*QUINCY, OMAHA & KANSAS CITY.—Extension three 
miles long from Avon to Harlem, Mo. Contract let to 
R. J. Boyd Co., Kansas City. 


R 


RAILROAD BRIDGE & TERMINALS.—Incorporated_ in 
Iowa to buy or build lines of railroad within Sioux City, 
with necessary terminals. D. L. Plumer, F. W. Estabrook, 
T. King, and others, are Directors. 

*RALEIGH & CAPE FEAR.—Extension from Sippahaw to 
Lillington, N. C., 14 miles. Stewart & Jones, of Clifton, 
Va., Contractors. John A. Mills, Raleigh, N. C., is Presi- 
dent. 

RALEIGH & EASTERN NORTH CAROLINA.—Charter asked 
to build from Raleigh via Granville and Wilson to Wash- 
ington and to the coast, 120 miles. FE. B. Barbee and 
Joseph Daniels, of Raleigh, N. C., are incorporators. 

RALEIGH & WESTERN.—Extension between Harper’s Cross 
Roads, N. C., on the present line, and Ramseur, on the 
Southern, 12 miles northwest. This was graded in the 
early nineties, and the old roadbed will be used as much 
as possible in building the new line. Contracts will be 
let early in the spring. Geo. C. McGregor, 903 Exchange 
Court, New York, may be addressed. : 

——*Extension from Millane, N. C., northwest 20 miles 
to Asheboro. Several miles graded. W. J. Tally, Cum- 
nock, N. C., Acting Superintendent. (Mar. 14, 1902.) 

RAMAPO TRACTION.—New electric line to run from Pater- 


= 


TERRIER RAL 


SES 
DO~ Wx 








aar7 2 ‘eas waree 
= 4 
SP 


BS 26 Se 


X 


ir 
» XX OS AOR FAG 


from Lone Mountain, via Griggs, Xerxes and Nile, to 
Sheedville, 26 miles, and thence via Clinchport to St. Paul, 
a total of 95 miles. Forty miles of old grade used. Project 
being financed. L. M. Jarvis, President, Sheedville, Tenn 
(Mar. 14, 1902.) 

PRINCESS ANNE & DEAL’S ISLAND LIGHT, POWER & 
RAILROAD.—New electric line in Maryland between Prin 
cess Anne and Deal's Island, 20 miles. Hampden P. 
Dashiell, Princess Anne, Md., is President. 

PUEBLO RAPID TRANSIT.— New electric road from Pueblo, 
Colo., to Beulah, 30 miles. Franchise granted. 


Q 


(SOUTHERN). 
Somerset, Ky., 98 


Second track be 


CRESCENT 
miles. Contract 


*QUEEN & 
and 


tween Harriman 
let to G. W. Callahan, Knoxville, Tenn. 

QUEEN ANNE'S. --Extension from a point near Hobbe’s Sta 
tion, Md., to Chincoteague, Va., 120 miles. Preliminary 


surveys completed. The road is now in operation between 
Queenstown, Md., and Rehoboth, Del., 66 miles, making 
connection with Baltimore, by a ferry across Chesapeake 
Bay. Wm. H. Bosley, Baltimore, Md., is President. 
QUEENS (Electric).—Incorporated to build an electric road 
21 miles long in the towns of Flushing, College Point, 
Whitestone and Jamaica, now portions of the Borough of 
Queens, New York City. The Directors are: E. C. Miller, 
Francis Rawle and Wm. W. Shelmerdine, of Philadelphia. 
QUINCY & SOUTHEASTERN ELECTRIC.—New road in I1- 
linois from Quincy, 38 miles northeast to Rushville, III., 
and eventually southeast from Quincy to Hardin, 65 miles 
distant Cc. H. Castle, R. W. Gardner, and others, have 


applied for charter. (Mar. 14, 1902.) 
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son, N. J., to Ridgewood, Hohokus, Ramseys, Waldwick, 
Allendale, Suffern, and thence across to New City and along 
the Piermont Branch of the Erie to Piermont; thence to 
a point opposite Yonkers, where it is proposed to cross the 
—— by ferry. ‘The length of the line will be 62% 
miles. 

*RAPID RAILWAY (Electric).—Cut-off between Marine City 
and Anchorville, Mich., 10 miles. Work now in progress. 
The company operates 17 miles of electric line in Michi- 
gan, and is part of the Detroit, Port Huron & Shore Line. 

RED CANYON.—New line in South Dakota. It is proposed 
to build a road nine miles long through Red Canyon in 
Fall River County, S. Dak., for the purpose of hauling ore. 
Geo. A. Clark, Chas. J. Patton are the incorporators. 

RED LAKE TRANSPORTATION.—Extension from Nebish 
to White Fish, Minn., three miles. Surveys in progress. 
Cc. H. Richards, Minneapolis, Minn., is President. 

REDSTONE.—Chartered in Pennsylvania Oct. 20, 1902, to 
build from the Leonard Lenhart farm in the Township of 


Redstone, Fayette County, to a point near Grindstone, 
three miles. Albert B. Smith, Locust street, Allegheny, 
Pa., President. 


REDSTONE CENTRAL.—Granted a charter in Pennsylvania 
on Dec. 18, 1902, to build from Dearth, Pa., to a point or 
the Monongahela River, near Redstone Creek. te WN. 
Fogg, Uniontown, Pa., is President. 

REGISTER & GLENVILLE.—Line from the present termi- 
nus at Coe, Ga., to Glenville, seven miles. urveys. The 
road is now being worked between Register and Coe, 35 
miles. Governor C. Perkins, Hagan, Ga., is General Man- 
ager. 

RICE LAKE & NORTHERN.—Extension from Birchwood to 
Reserve Village, Wis., 20 miles. Projected. The company 





was incorporated in March, 1901, to build in Wisconsin, 
from Rice Lake to Ashland, 100 miles. 
wood, Wis., is Vice-President. 

*RICHLAND & MAHONING.—New road in Ohio between 
Akron and Youngstown, 50 miles. 
line is projected from Mansfield, Ohio, east to Wooster. 
C. W. French, of Mansfield, Ohio, is interested. 

RICHMOND 
tric line in Indiana from Richmond to Anderson, 50 miles. 
G. M. Hodges, Dayton, Ohio; T. B. Milliken, New Castle, 
Ind., are incorporators. 

RICHMOND BELT.—Extension of 10 miles from San Fran- 
cisco, in Contra Costa County, Cal. 
Wm. S. Tevis, Room 104, Crocker Bldg., San Francisco, is 


President. 
*RICHMOND, FREDERICKSBURG & POTOMAC.—Contract p 
let to Phillips & Allport, of Richmond, Va., for grading | 
this line between Richmond and Ashland for a double : 
track. 
RICHMOND, UNION CITY & PORTLAND.—Incorporated in i 


Indiana, 
named; about 50 miles northwest. 
dent; Simon H. 
Treasurer, Union City, Ind. 
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G. M. Huss, Bireh- 
Work in progress. The 


NORTHWESTERN ELECTRIC.—New elec 
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Bids have been asked. 


to build an electric road between the points 


Chas. S. Pierce, Presi- 
Vice-President, and Wm. Kerr, 


Dunn, 
(Mar. 14, 1902.) 


RICHMOND-WASHINGTON.—Double tracking of this line R 
over its entire length from the Potomac River to Rich- ‘ 
mond, 115 miles. ; 

RIO GRANDE, PUEBLO & SOUTHERN.—New line in Col- a 
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road. 


ROCHESTER 
Rochester, Ind., 28 miles southeast to Wabash. The finan 
ciers are from Cleveland, and it is said that they have 
accepted the franchise, closed contracts and will begin 
work at once. 
will be forfeited if the line is not built by July 1, 1903 
(Mar. 14, 1902.) P 

ROCHESTER, SYRACUSE & EASTERN (Electric).—New 
electric line between Syracuse and Rochester, 90 miles 
Work to begin shortly. 
towns and 21 villages. 
L. C. Smith, Syracuse, is President. 

ROCK HILL.—New line between Rock Hill and Harmony, 


Chas. W. Waterman and Wm. W. Field, of Denver, 
Colo., are incorporators. 

*RIO GRANDE WESTERN.—Cut-off in Utah from Salina, 
on the Sevier Branch, to Green River, 115 miles. Twenty 
miles out of Salina are graded and surveys have been 
made for the entire distance. 
are the Contractors. 

Reduction of grades and curves and general better 
ment of the line from Grand Junction to Ogden, Utah. 

*ROCHELLE & WESTERN.—New line of the Louisiana 
Lumber Co., Ltd., of Rochelle, from Rochelle to Winnfield, 
«0 
office, Rochelle, La. 

*ROCHESTER & EASTERN RAPID RY.—New electric line 
from Rochester via Canandaigua to Geneva, N. Y., 40 

Comstock, Haigh & Walker are the Contractors. 

The Westinghouse Electric & Mfg. Co., Pittsburgh, ‘have 

the contract for supplying the electrical apparatus for the 
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build from Pueblo to Walsenburg, Colo., 65 


The Utah Construction Co. 


Track laid for five and a half miles. Main 
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Incorporated in November, 1901 
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York County, S. C., eight miles. Projected. J. T. Roddey, 
Rock Hill, is interested. 

ROCK ISLAND & SOUTHEASTERN.—New line from Rock 
Island to Peoria, 97 miles. Projected. Wm. P. Kopf, As- 
sistant Secretary of the American Trust & Savings Bank, 
Chicago, is interested. 

ROCKLAND COUNTY TRACTION.—Incorporated in New 
York to build an electric line through Upper Nyack, Ny- 
ack, South Nyack, Orangetown, Clarkstown and Rockland 
Lake, 30 miles. 


*RONCEVERTE, LEWISBURG & WESTERN.—New line, 


chartered in West Virginia to build between the points 
named, six miles. Grading in progress. E. C. T. Davis, 
Jv., of Lewisburg, W. Va., President. W. G. Matthews, 


Charleston, W. Va., is interested. 


*ROSSVILLE & EASTERN (CHICAGO & EASTERN IL- 
LINOIS).—Incorporated in Illinois to build from Ross- 
ville to a point on the State line between Indiana and 
Illinois, 12 miles, with principal office at Chicago. Grad- 
ing reported in progress. Roswell B. Mason, of Chicago, 
is interested. 

ROWLESBURG & PARSONS.—New line in West Virginia 
from Powellton, Preston County, to Parsons. The incor- 
porators are: M. D. Post, and others, of Grafton, W. Va. 

*RUMFORD FALLS & RANGELEY LAKES.—Extension 
from Bemis to Kennebago, Me., by way of Mountain View 
at the west of the Rangeley Lakes, a total of 22 miles. 
Completed as far as Oquassoc, nine miles. Grading in 
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progress between Oquassoc and Kennebago. R. B. Strat- 
ton, Rumford Falls, Me., is Chief Engineer. 

RUTHERFORDTON, HICKORY NUT GAP & ASHEVILLE. 
—New line between Asheville and Rutherfordton, N. C. 
Surveys reported. Geo. H. Lambert may be addressed at 
Asheville, N. C. 

RI TLAND.—W. Seward Webb, President Clement and S. R. 
Callaway have been appointed a committee to carry out 
extensive changes and improvements all along the line. 
The work is said to involve new ballast, heavier rails, new 
steel bridge, new stations and remodeling the yards at a 
number of junction points. . 
_>—Surveys from North Bennington, Vt., to locate some 
sidings and possibly a cut-off, but nothing definite has yet 
been determined. 

RUTLAND-MONTPELIER.—Company to build across Ver- 
mont between the points named, 60 miles. Projected. Dr. 
W. Seward Webb is said to be interested. 


S 


SACRAMENTO & OAKLAND.—New line from Oakland 
northeast via Alameda, Solano, Yolo and Sacramento 
Counties to a point near Sacramento. A branch 25 miles 
long westerly to Point Richmond is projected, and also 
one of 10 miles to Martinez. A. J. Brown, President, and 
A. D. Wilson, Chief Engineer, both of Oakland, Cal. 

*SAGINAW SUBURBAN.—New electric line from Flint, 
Mich., to Saginaw, 30 miles. Contracts let, and work in 
progress. 

ST. CLAIR TERMINAL.—New line from Patterson Station, 
Pa., via Blair on the Pittsburgh, Virginia & Charleston, 
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to the works of the St. Clair Steel Co., two miles, cross- 
ing the Monongahela River. (Mar. 14, 1902.) 

*ST. JOHNS RIVER TERMINAL.—New company organ- 
ized _ by officers of the Atlantic, Valdosta & Western, to 
build a belt line at Jacksonville, Fla., three-quarters of a 
mile long. Building. George S. Baxter is President, and 
F. W. Long, Jacksonville, Fla., Chief Engineer. (Mar. 14, 
1902.) 

ST. JOSEPH & EASTERN.—Organized to build from Benton 
Harbor. and St. Joseph to Cassopolis and Diamond Lake, 
Mich., 40 miles. Orville G. Wales, 84 La Salle street, 
Chicago, is interested. 

ST. LOUIS & EAST SHORE.—New line in Illinois from 
East St. Louis through St. Clair, Monroe and Randolph 
Counties to Fort Gage. ‘The incorporators are: J. A. Rear- 
den, F. R. Gore, of St. Louis; L. Robinson, F. J. Kroft, of 
East St. Louis, and others. 

*ST. LOUIS & GULF.—Cut-off in Dunklin County, Mo., from 
Bloomfield to Campbell, 35 miles. Contract let to McAr- 
thur Bros., of Chicago. Corrall Bros. Construction Co. 
have the sub-contract. This cut-off will save seven miles. 


——¥*Extension from Vanduser to Zeta. Mo., 11 miles. 
Contract let to P. H. Rogers, Cape Girardeau, Mo. Work 


is now in progress. 

ST. LOUIS & NEWPORT NEWS.—Chartered in Illinois to 
build from East St. Louis to Newport News, Va., passing 
through St. Clair, Madison, Polk, and other Counties in 
Illinois. The line will cross the Ohio River at some point 
in Hardin or Polk County and connect with a projected 
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Grading completed to Lawrence, six miles from San Jose, 
and track laid as far as Palo Alto. 

*l.ine from Madill, Ind. T., to Ardmore, 23 
Building by Johnson Bros., St. Elmo, 

-Projected cut-off from Dillon, Mo., through Rolla 
to some point not yet determined, for the purpose of 
shortening the route between St. Louis and Springfield. 

———Projected improvements of the Birmingham Belt 
Line, including new track, additional rolling stock, and 
a new freight depot at Birmingham. 

ST. LOUIS BELT & TERMINAL.—Chartered in Missouri, 
February, 1902, to build a belt line 21 miles long around 
the city of St. Louis, from Carondelet to the Eads bridge 
B. E. Johnson, 206 Union Station, St. Louis, is Chief En 
gineer. This line will afford terminal facilities for the 
Missouri Pacific, and the St. Louis & San Francisco. 

ST. LOUIS, EL RENO & WESTERN.—New line from the 
eastern part of Oklahoma Territory, in Lincoln County, 
to a point in Green County, passing through Chandler, 
Guthrie, El Reno, Hobart and Mangum, 200 miles. Char 
ter granted January, 1905. 

ST. LOUIS, IRON MOUNTAIN & SOUTHERN (MISSOURI 
PACIFIC).—Surveys are reported in Arkansas for a line 
between Conway and Cadron, seven miles distant, includ 
ing a tunnel at the Cadron Gap. (Mar. 14, 1902.) 

- -Spur five miles long from Kensett, Ark., to Searcy, 
paralleling the Searcy & Des Are. Work to begin at once 

Extension proposed from to Carthage, 

Mo. The new line will afford between 

Memphis and Kansas City. 
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Diaz, Ark., 
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The incorporators are: Thomas N. 


line on the other side. 
St. Louis, and J. L. 


Chase and Washington DeBolt, of 
Brinkerhof, of Springfield, 111. 

*ST. LOUIS & NORTH ARKANSAS.—Extension building 
from Marshall to Leslie, eight miles. The work is heavy 
and involves one steel three-span plate girder bridge. 
Frank McGunnigle, Harrison, Ark., has the contract. S. 
W. Lee, Eureka Springs, Ark., is Chief Engineer. 

ST. LOUIS & NORTHWESTERN.—Chartered in Missouri 
June, 1902, to build through Lynn, Chariton, Boone, and 
other Counties from Brookfield to a connection with the 
Missouri, Kansas & Texas, at a point near Mokane, in 
Callaway County, 100 miles. Surveys completed, and 
contract to be let soon. J. K. Pearson, Painesville, Ohio, 
is Chief Engineer. Dr. J. H. P. Baker, Salisbury, Mo., is 
President. 


*ST. LOUIS & SAN FRANCISCO.—Cut-off north from Plat- 
ter, Texas, to a point on the Arkansas & Choctaw, in 
Indian Territory, 10 miles. Contract let to Johnston 
Bros., St. Elmo, Ill., and work in progress. 

*Terminals at Fort Worth, Texas, involving the 

bridging of the Trinity River with two 125-ft. spans and 

the building of five miles of main line and six miles of 
side tracks between the packing houses and the Rio Grande 
connection. Contracts let to the United States Construc- 

——Extension from Red Fork, Ind. T.. to Enid, Okla. T.,. 

115 miles. Contract let to McCabe & Stein Construction 

Co. Work to begin soon. 

Branch from Scullin 





to Sulphur, Ind. T., seven 





miles. Projected. 
——¥*New line from Brownwood to Brady, Texas, 49 
miles. Grading completed, and 15 miles of track laid. 


Johnson Bros., Contractors. 
——*Double track from San Francisco to San Jose. 
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Ohio River Bridge, at Steubenville, 0. Pennsylvania Lines West of Pittsburgh 


Bridge, crossing the Monongahela River, Pittsburgh, Pa. 
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1 KANSAS CITY 
from Belle, via Eldon, Mo., west 72 miles to Versailles, 


*ST. LOUIS, & COLORADO.—Extension 
Morgan County. H. I. Baleh & Co., of St. Louis, Con 
tractors. Grading completed, and track laid to Koelztown, 
24 miles. 


re -*Extension from Versailles to Kansas City, 120 
miles. Contract let to Stubbs Flick and Johnson Con- 
struction Co. : 

ST. LOUIS, MEMPHIS & SOUTHEASTERN.—Extension 


from Hoxie to Little Rock, Ark. Surveys now in progress. 
B. F. Yoakum is President. 

ST. LOUIS, MISSISSIPPI & ALABAMA.—New line from 
Eastport, Miss., to Tuskaloosa, Ala., approximately 100 
miles. The incorporators are: J. A. Pyle, F. T. Carmack, 
and E. F. Carmerly, of Iuka, Miss. 

*ST. LOUIS, MOREHOUSE & SOUTHERN.—Extension from 


Tallapoosa, Mo., to During Mill, 17 miles. Under con 
tract to C. Warren and R. Criswell, and building. Sur 
veyed also to State line, nine miles beyond. (Mar. 14, 


1902.) 

ST. LOUIS, SOUTHWESTERN.—Extension from Hillsboro, 
Texas, to Whitney, 13 miles. Charter amended to permit. 
Nothing to be done at present. 

——FExtension from Lufkin, Texas, to a point in New 
ton County, 90 miles. Trovided for by amendment to 
charter, paralleling Texas & Louisiana R. R., which ex 
tends 22 miles out of Lufkin. Work may be begun this 
spring. 

— -Extension from Gatesville, 


Texas, to Hamilton, 32 


miles. Provided for by amendment to charter. Not to be 
built at present. 

—Extension from Malden, Mo., to Memphis. Pre 
liminary survey made, but nothing else to be done at 
present. 
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—Grade reductions contemplated at various points on 
the line for 1903. 

*ST. LOUIS VALLEY.—New line between E. St. Louis and 
Gale, Ill, 120 miles. The eventual terminus is to be 
Cairo. Wm, E. Guy, St. Louis, is General Manager. 

: *Twenty-six miles of road are being built out of 
De Soto, Ill The J. A. Ware Construction Co., of St. 
Louis, are the Contractors. 

ST. LOUIS VALLEY TRANSPORTATION.—Incorporated in 
East St. Louis to build from the Waterloo and East 
Carondelet toll roads, west to the Mississippi River, with a 
branch from Prairie to Du Pont Commons. The inecor- 
porators are: W. S. Foreman, M. C. McLean, and Daniel 
Sullivan, all of East St. Louis. 

ST. MARY'S, SUWANEE & GULF.—New line from a _ point 
near Crandall, Fla., west through Charlton, Georgia, Baker 
and Suwanee Counties to Live Oak, 90 miles, with a prob 
able extension through Lafayette, Taylor, Jefferson and 
Wakulla Counties to a point 20 miles south of Tallahassee. 
Frank Drew and R. M. Ellis, Jr., Live Oak, Fla., and Geo. 
lL. Drew, of Jacksonville, Fla., are incorporators. 

ST. PAUL TERMINAL & TRANSFER.—Incorporated in 
Minnesota, with the object of furnishing connection into 
South St. Paul to th® Burlington, Cedar Rapids & North- 
ern, “Nothing dene. | 

SALAMANCA & LITTLE VALLEY TRACTION.—New elec- 
tric line from Great Valley to Salamanca, and west to 
Little Valley, 14 miles. J. S. Rockwell and C. W. Ham- 
mond, of Buffalo; E. B. Vreeland, of Salamanca, and A. 
Kk. Darrow, of Little Valley, are Directors. Incorporated 
June, 1902. 

SALEM & EKASTERN.—-New line in Arkansas from Salem 
to a point on the St. Louis & San Francisco in Fulton 
reaped Projected, R. A. Youngblood, of Salem, is in- 
terested. 

SALEM & PACIFIC COAST (successor to the Luckiamute 
Valley & Western).—New line from Salem, Ore., south- 
west 22 miles, via Eola, to Falls City. Graded for four 
miles, but no work being done at present. R. Wheat, Port- 
land, Ore., President, and A. J. Porter, Norton, General 
Manager and Chief Engineer. (Mar. 14, 1902.) 

Also two more extensions of 25 miles each. Sur- 
veyed, and likely to build. (Mar. 14, 1902.) 

*SALEM, FALLS CITY & WESTERN.—New line from 
Salem, Ore., in Marion County, to the mouth of the Siletz 
River, in Lincoln County, 75 miles. Building between 
Dallas and Falls City, nine miles, by company’s forces. 
Louis Gerlinger, Portland, Ore., is President. 

*SALINI RIVER.—Extension from New Edinburgh, Ark., 
10 miles south. Surveyed, and building. 

SALT LAKE & BRIGHAM CITY (Electric).—New line be- 
tween Ogden and Salt Lake, 33 miles. Rights of way 
practically secured. J. F. MeCarron, of Salt Lake, may 
be addressed. 

SALT LAKE & COOS BAY.—Projected line between Coos 
Bay, on the Pacific Coast in Oregon, and Grant’s Pass, 
Josephine County, 80 miles southeast. Surveys in prog: 
vess. L. V. Kinney, of Portland, Ore., is interested. 

SALT LAKE & SUBURBAN.—New line from Salt Lake, via 
Murray, Union, Taylorsville, Holliday and Mill Creek to 
Sandy, 40 miles. Surveys completed and work will be 
begun early in the spring. Contracts for grading will be 
let very shortly. There is a maximum grade of 5 per 
cent. with one tunnel. Charles L. Furey, 171 La Salle 
street, Chicago, is President; Taylor, Vice-Presi 
dent. 

SALT LAKE & UTAIL VALLEY (Electric).—Incorporated 
in Utah to build an electric road from Salt Lake City to 
Provo, 45 miles, paralleling the Rio Grande Western. L. 
L. Nunn, Wm. Story, A. M. French, and others, may be 
addressed at Ouray, Colo. 

"SAMPLE LUMBER CO.—Line from Coosa County line to 
Little Johns, two miles. Contractors, G. C. & C. M. Wag- 
non, Sylacauga, Ala. No work as yet. 

SAN ANTONIO & CROWTHER.—New line between San An- 
tonio and Crowther, Texas, 60 miles. Final surveys being 
made, <A. C. Pancoast, San Antonio, Texas, may be ad- 
dressed. ; 

SAN ANTONIO & GULF.—Extension from Stockdale, Texas, 
east to Galveston, 160 miles. No definite plans. 

SAN BERNARDINO & HIGHLAND (Electric).—Incorpo- 
rated in California to build from San Bernardino to High- 
land Junction and Redlands, 15 miles. Henry Fisher, of 
Redlands; Geo. M. Cooney, of San Bernardino, and J. 
ll. Fisher, of Redlands, Cal., are Directors. 

SAN DIEGO EASTERN.—-New line from San Diego along 
the Colorado River eastward to Fort Yuma, Ariz. 

SANDUSKY, CLYDE, TIFFIN & SOUTHERN ELECTRIC.— 
New line from Clyde, southwest to Tiffin, 18 miles. In- 
corporated by J. C. Parker, I. S. Comstock, and others. 
(Mar. 14, 1902.) 

SANDUSKY, HURON, VERMILLION, LORAIN & LOUDON- 
VILLE Incorporated in Ohio, to build from Sandusky 
southeast to Loudonville, 60 miles, passing through Erie, 
Huron, Richland and Ashland Counties. A. E. Boone, F. 
J. Terry, Silas A. Baldwin and J. H. Coke, of Columbus, 
Ohio, are incorporators. 

SANDUSKY SOUTHWESTERN (Electric).—New_ line in 
Ohio from Sandusky to Wapakoneta, 95 miles. Rights of 
way from Wapakoneta to Kenton reported purchased. In- 
corporated November, 1902. 

SANDY VALLEY.—-New line 16 miles long to a junction 
with the new West Branch Valley R. R., at the mouth of 
the Susquehanna River and along its course te Big Knobs, 
Pa. An option on 26,000 acres of coal fields on the head- 
waters of Sandy River has been secured. 

SANDY VALLEY & ELKHORN.—Projected line from_ the 
Kentucky shore of the Ohio River, opposite Ironton, Ohio, 
to a point near Pound Gap, in Letcher County, 160 miles. 
The ineorporators are: Levi C. Goodale, Cincinnati, Ohio, 
and John F. Hager, Ashland, Ky. 

SAN FRANCISCO & PIEDMONT.—See San Francisco, Oak- 
land & San Jose. : 


SAN FRANCISCO, OAKLANI) & SAN JOSE.—Incorporated 
in California, June, 1902, as a consolidation of the Oak- 
land & San Jose and the San Francisco & Piedmont. The 
original ineorporation of the Oakland & San Jose provides 
for a line between the points named, 50 miles, with 
branches, to Los Gatos, 15 miles: to Saratoga, 15 miles, 
and north to Santa Clara, three miles, a total of 83 miles. 
This route is not te be changed under the new regime. 
The San Francisco & Piedmont was incorporated to run 
an opposition ferry system between Oakland and San 
Francisco, including an electric tunnel railroad, with its 
terminus near Goat Island, about 17 miles. The Directors 
of the two corporations were the same, being stockholders 
of the Realty Syndicate. 

—Deed of trust for $3,000,000 filed. The proceeds of 
the sale of bonds will be used to build an electric line be- 
tween San Francisco, Oakland and San Jose to connect 
with the Emeryville ferry at San Francisco. 

SAN FRANCISCO RAILWAY & FERRY.—New line in Cali- 
fornia to build an electric line through Oakland, Alameda, 
Berkley, Hlaywards and San Leandro to San Jose, 145 
miles. Tirey L. Ford, J. Dalzell Brown, of San Francisco, 
Directors. 

SANILAC. 
Center, Mich., 16 miles northwest. 
vember, 1901. (Mar. 14, 1902.) 

*SAN JOSE & CONGRESS SPRINGS (Electric).—New line 
between San Jose, Cal., and Saratoga and Congress 
Springs, 17 miles. Grading has begun. J. J. Rea, San 
Jose, Cal., may be addressed. 

SAN JOSE, SARATOGA & LOS GATOS (Electric).—Bids are 
being asked at the office of F. S. Granger, San Jose, Cal., 
for the building of an electric line between the above 
named points in California, 22 miles. James W. Rea is 
President. 

*SAN JUAN-PONCE (PORTO RICO).—The Vandergrift Con 
struction Company, Philadelphia, has obtained a franchise 
from the Porto Rican Commission to build an electric line 





New electric line between Croswell and Sanilac 
incorporated in No- 








80 miles long, between San Juan and Ponce. The pro 
posed route is from San Juan southwest through Ca- 
quas, Cayey, Coamo and Juan Diaz to Ponce. The road 
will be standard gage, equipped with 75-lb. T-rails, and 
there will be one steel bridge 1,500 ft. long near San Juan. 
Water power will be used at two points in the interior of 
the island to generate electricity for industrial lighting 
and railroad purposes. The concession allows three years 
for the completion of the road, which will cost approxi- 
mately $3,000,000. 

*SAN MATEO ELECTRIC.—Work in progress by 600 men 
and 250 teams grading this line between San Francisco 
and San Mateo, Cal., 21 miles. 

*SAN PEDRO. LOS ANGELES & SALT LAKE.—Extension 
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St. Louis, Memphis & Southeastern. 


from Pomona to Riverside, 26 miles. Practically com 
pleted. Grant Bros., Los Angeles, Contractors. The 
proposed route is from Salt Lake City, Utah, to San 
Pedro, Cal., 1,100 miles. Senator W. A. Clark, of Mon- 
tana, is President; R. C. Kerens, St. Louis, Vice-President. 

SAN PETE VALLEY.—Betterments projected on this line, 
including the laying of 80-lb. rails and the purchase of 
additional rolling stock. Theo. Bruback, of Salt Lake 
City, is General Manager. 

SANTA ANA & LONG BEACH.—New company has taken 
over the franchise of this proposed steam line, between 
the points named, in the southern part of California, 25 
miles, and will build an electric road over the right of 
way. 

SANTA CRUZ, CAPITALA & WATSONVILLE.—New line in 
California to build between Santa Cruz and Watsonville, 
22 miles. Incorporated. W. R. Porter, of Watsonville, 
Cal., may be addressed. 

*SANTA FE, ALBUQUERQUE & PACIFIC.—New line from 
Santa Fe, N. Mex., to run southwest 74.6 miles to Al- 
buquerque, with a branch from a point near San Pedro to 
connect with the extension of the Chicago, Rock Island 
& Pacific to meet the El Vaso and Northeastern, about 65 
miles. Locating surveys reported made. Pennsylvania 
Development Co., Contractors. Work to have begun March 
1. W. S. Hopewell, Hillsboro, N. Mex., Vice-President ; 
Joseph E. Saint, Albuquerque, N. Mex., Secretary. (Mar. 
14, 1902.) 

*SANTA FE CENTRAL.—New line from Santa Fe, N. 
Mex., to Torrance, N. Mex., 117 miles. Grading completed 
and track laying to begin soon. Pittsburgh Construction 
Co., Contractors. 

*SANTA FE, PRESCOTT & PHOENIX.—Line from Turkey 
Creek, Ariz., to Oro Cobre Mine, four miles. Contract let 
to Grant Bros., Los Angeles, Cal. 


San Pedro, Los Angeles & Salt Lake. 


———*Bradshaw Mountain extension from Mayer to 
Crowned King. First section of 16 miles graded. Diffi- 
cult mountain work with 3% per cent. maximum grade. 
Maximum curves are 16 deg. ‘Two tunnels completed. 
Grant Bros., Contractors.° 
*New cut-off on either side of the Hell Canyon 

bridge, Hell Canyon, Ariz. Three miles will be saved by 

this new cut-off and the maximum gradient will be re- 

duced 1% per cent. Building. (Mar. 14, 1902.) 
SANTO DOMINGO SOUTHERN.—Charter granted Decem- 

ber, 1902. It is proposed to build from a point in the 

city of Santo Domingo to the city of San éristobal, 25 

miles, and from there to the city of Bani, 25 miles, and 

from there to Puerto de los Calderos. The incorporators 
are: Geo. R. Radford and Henry Adams 

SAULT STE. MARIE TERMINAL.—New terminals at Sault 
Ste. Marie, Mich. The project includes spur tracks to con- 
nect the depot with all the railroads in the city and with 
the factories on the power canal of the Lake Superior 
Power Co. The Directors are: Francis H. Clergue, Casper 
W. Worthington, H. von Schon, John H. More and James 
E. Whalen, all of Sault Ste. Marie. Incorporated in Oc- 
tober, 1901. (Mar. 14, 1902.) 

SAVANNAH & STATESBORO.— Extension of 20 miles in 
the direction of Swainsboro, Ga., authorized by stockhold- 

ers. The line now runs between Savannah and States- 
peste 55 miles. Cecil Gabbett, Savannah, Ga., is Presi- 
ent. 

*SAVANNAH UNION STATION.—New union ‘station and 
terminals at Savannah, Ga., with about 12 miles of track, 
for the Seaboard Air Line, the Plant system and the 
Southern. Organized Sept. 24, 1900. W. J. Oliver & Co., 
Langley, S. C., Contractors for yards and approaches. T. 
S. Tutwiler, Savannah, Ga., Engineer. Graded, and track 
laying in progress. (Mar. 14, 1902.) 

SCHENECTADY RY. (Electric).—-Extension from Schenec- 
tady through the towns of Niskayuna and Glenville to 
Ballston, Saratoga County, 14 miles. Approved by stock- 
holders. 

SCRANTON, DUNMORE & MOOSIC LAKE.—New line from 
Dunmore to Moosic Lake, in Allegheny County, Pa., 10 
miles. Incorporated June, 1902. Timothy Burke, Dun- 
more, Pa., is President. 

*SEABOARD AIR LINE.—New line from Plant City, Fla., 
to Charlotte Harbor, about 80 miles, air line. Reported 
building. (Mar. 14, 1902.) 

*New line in the interest of the Seaboard from 

Turkey Creek, Fla., to Palmetto, about 40 miles. Nearly 

completed. (Mar. 14, 1902.) 

*lor Birmingham Extension, see Birmingham & 
Atlanta Air Line. 

——*Line between Raglan and Coal City, Ala., six 
miles. Donelson Construction Co., Birmingham, Ala., Con- 
tractors. 

-——--—*Ten-mile link between the East & West R. R. at 
Coal City, Ala., and Birmingham. Contracts let to L. R. 
Wright, of Macon, Ga.; W. Z. Williams, B. O. Watkins, 
of Birmingham, Ala.: J. B. MacAfee, of Philadelphia, and 
Brewer & Jones, of Birmingham. Work in progress. 

——Rebuilding of East & West of Georgia recently ac- 
quired by the Seaboard Air Line. Projected. 

SEATTLE & CANADA.—New line from ‘Tacoma, Wash., 
through King, Seattle, Skagit and Whatcom Counties to 
Sumas, 180 miles. Projected. J. H. McGraw, of Seattle, 
Wash., may be addressed. 

SEGUIN & NORTHWESTERN.—New line from Seguin, 
Texas, on the line of the Southern Pacific, through a 
part of Guadaloupe and Comal Counties, to a point on the 
International & Great Northern, or the Missouri, Kansas 
& Texas, or to the intersection of these two roads. The 
northwestern terminus of the proposed road is to be at 
some point between New Braunfels and San Marcos. 
Texas, and the principal office of the company will be at 
Seguin. It is said that a greater part of the necessary 
funds for building have already been secured.  Incor- 
porated January, 1902, by C. E. Tips, T. H. Baker, and 
others, of Seguin. (Mar. 14, 1902.) 

SENATH, RECTOR & WESTERN.—New line in Missouri 
between the above named points. Projected. J. M. Karns, 
A. M. Douglas and J. HW. Franklin, of Senath, Mo., are 
interested. 

SEWARD.—Incorporated in Pennsylvania April, 1902, to 
build from a point near the “V. K.’’ tower in Westmore- 
land County, Pa., to Big Spring, St. Clair Township, five 
miles. John E. Evans, Ebensburg, Pa., is President. 

*SHARON-NEWCASTLE STREET.—New electric line from 

- Sharon, Pa., via Hubbard, Ohio, to Newcastle, Pa., 21 
miles, 16 of which are new work. Under contract to Park 
& Hamilton, Youngstown, Ohio, and practically completed. 














—* & Porter, Consulting Engineers. (Mar. 14, 
02 
SHASTA MINERAL BELT.—Incorporated in California 


January. 1902, by D. P. Doak, of St. Louis, and several 
California parties. The capital stock is $1,000,000, and 
it is proposed to build a line in Shasta County, Cal. (Mar. 
14, 1902.) 

SHAWANO & GREEN BAY INTERURBAN ELECTRIC.— 
Incorporated in Wisconsin to build between Shawano and 
Green Bay .via Conduel, Pulaski and other towns, 35 
miles. Franchises are being asked. The road is designed 
to carry freight as well as passengers. 

SHERMAN & NORTHERN.—New line in Texas from Sher- 
man north about 30 miles to a point on Red River, near 
Cedar Mills. Incorporated in May, 1901. Surveys, but 
nothing further done. Cecil A. Lyon, C. E. Craycroft and 
J. H. Strother, all of Sherman, Texas, incorporators. 

SHERMAN-WACO (Electric).—Projected line between these 
points in Texas, 170 miles, passing through Dallas, Waxa- 
hachie, Ennis and Corsicana, and paralleling the Houston 
& Texas Central for the greater part of its distance. J. 
A. Farnham, Fort Worth, Texas, is General Manager. 

*SHREVEPORT & KED RIVER VALLEY.—Extension of 20 
miles from Mansura to Water Valley, La. Epple & Hayes, 
Shreveport, La., Contractors. 

*Extension from Colfax, La., to Winfield, 28 miles. 
Grigsby Construction Co., Contractors. 

SIOUX CITY & NORTH NEBRASKA.—New line from coal 
fields near Jackson, Neb., to Sioux City, Iowa, 12 miles. 
Projected. The incorporators are: W. U. Peterson, John 
A. Arensdorf, of Sioux City, and Frank Teterson, of 
Omaha. 

SIOUX FALLS & MADISON.—New company in South Da- 
kota, with capital of $2,600,000. It is proposed to build 
a line 50 miles long in Minnehaha and Lake Counties, S. 
Dak., between the points named. Geo. Schlosser and F. 
Sherman, Sioux Falls, are Directors. 

SISTERSVILLE & MIDDLEBOURNE STREET.—New line in 
West Virginia between the points named, 20 miles. Char- 
ter granted October, 1902. John A. Howard, of Wheeling, 
W. Va., may be addressed. 

*SLATE RUN.—Extension from Manor Fork to Francis, 
Pa., 12 miles. Building. (Mar. 14, 1902.) 

*Five-mile branch along Cushman Creek, Pa. 
Building. (Mar. 14, 1902.) 

SLATINGTON-HOT SPRINGS.—New line from Slatington, 
Ark., to Hot Springs, 56 miles. Projected by the South- 
western Slate Mfg. Co., Slatington, Ark., of which Curtis 
Wright, of Carthage, Mo., is President. 

SLAUGHTERS CREEK & COAL RIVER.—New line from 
Winifrede Junction, on the Great Kanawha River, to the 
mouth of White Oak Creek on Coal River, in Boone 
County, 10 miles. Incorporated January, 1903. W. E. 
Roe and Geo. Hunter, of Parkersburg, W. Va., are incor- 
porators. Headquarters will be at Williamstown, W. Va. 

SLIGO & EASTERN.—Chartered in Missouri August, 1902, 
to build from Sligo in Dent County, to Dillard in Craw- 
ford County, 12 miles. Location surveys completed. A. 
B. Shepley, and others, of St. Louis, are incorporators. 

SMITHONIA & DUNLAP (GA.).—Extension eight miles long 
from Five Forks, Ga., to Danielsville. Work will be be- 
gun next spring. S. C. O. Kelley, Danielsville, Ga., is 
President. 

SNAKE RIVER VALLEY.—Work stopped on new line be 
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tween Lewiston, Idaho and Riparia, Wash., which was be- 
ing built jointly by the Northern Pacific and Harriman 
System. The exact nature of the difficulty which has 
arisen is not known. 

SNOQUALMIE-SNOHOMISH (Electric).—New electric line 
between these two points in the State of Washington, by 
way of Munroe, 70 miles. Franchise granted. 

SOUDERTON, SKIPPACK & FAIRVIEW ELECTRIC.—New 
line from Souderton, on the North Penn R. R., to Trooper, 
on the Schuylkill Valley Traction line by way of Franco- 
nia, Skippack and other towns, 16 miles. E. S. Moser, of 
Collegeville, Va., is President. 

*SOUTH & WESTERN.—-Work has been resumed on the line 
between Johnson City and Kingsport, Tenn. Ninety per 
cent. of the road is graded, but nothing has been done for 
several months. Incorporated January, 1902. Geo. L. 
Carter, Bristol, Tenn., is President. 

*SOUTH BEND & SOUTHERN MICHIGAN.—New line from 
South Bend, Ind., via Niles and Berrien Springs to St. Jo- 
seph, Mich., 35 miles. Graded as far as Niles, 11 miles. 
(. H. Defrees, South Bend, Ind., is the Contractor. <A. J. 
Ilammond, South Bend, is Chief Engineer. 

*SOUTH BERWICK, ELIOT & YORK.—Incorporated in 
Maine, with a capital of $80,000, to build an electric line 
between the points named, 20 miles. The directors are: 
lion. John F. Hill, H. M. Heath, C. R. Hall, Marcellus 
Shaw and G. W. Vickery, all of Augusta. Contract let to 
Wm. Smith, Bangor, Me. ‘To be finished by June 1, 1903. 

SOUTH CAROLINA & GEORGIA EXTENSION.—Extension 
from Marion, N. (., the present terminus of the line, across 
the Blue Ridge to Bristol, Tenn., 65 miles. Surveys, but 
no work authorized. 

SOUTIL CAROLINA ROADS.—The Manetta Mills Cotton Co, 
will bulld from Lando to Edgmoor, on the Seaboard Air 
Line. Hl. B. Heath, of Lando, is Treasurer. Charter se- 
cured and expects to begin work in April. (Mar. 14, 1902.) 

*“SOUTHERN.--Warrior Southern extension from a_ connec- 
tion with the existing Warrior Branch of the Mobile & 
Ohio, near Tidewater Mines, Tuscaloosa County, Ala., to 
rub northwesterly through the county to Lodges Mines, 13 
tuiiles. Contract let to W. J. Oliver & Co., Langley, S. C., 
and work practically completed. 

-*Changing grade and alignment on the Washington 
Division, between Alexandria and Manassas, Va. Contract 
let to T. B. Jones, Baltimore. Will be completed about 

, 1903. 

Double track between Manassas, Va., and Orange, 

52 miles. Contracts to be let immediately. 

-—}ixtension from Burgin, Ky., southeast 119 miles. 
via Lancaster, to Jellico, Tenn. Several surveys made. 
The Commercial Club, of Louisville, has subscribed $50,000, 
Nothing decided yet. 

Relaying of Memphis Division with 80-Ib. rails. 

Additional yards at Birmingham, Ala., including 12 
miles of track, 

Memphis & Chattanooga extension from Stevenson, 

Ala., northeast 42 miles, via South Pittsburgh, to Chatta- 

nooga, Tenn. Several surveys made, but building not defi- 

nitely decided. (Mar 14, 1902.) 

-—*ixtension from Spring Garden, Ala., to the mines 
of the Alabama & Georgia Iron Co., 4% miles. Grading 
completed. 

*Extension from Rock Run to the mines of the Bass 

Foundry & Machine Co., three miles. Graded. 

—*New grades and other improvements on the Ashe- 
ville Division, between Old Fort and Hickory, N. C. Work 
begun in June, 1901, and practically completed. W. J. 
Oliver & Co., Contractors. 

—lLine from Harrodsburg to Danvilie, Ky., nine miles. 
Surveys in progress. 

*Roswell Branch extension to Morgan’s Falls, 2% 
miles. Practically completed. 

——-Middlesboro to Harlan, Ky., 45 miles. 
vey. 


Under sur- 


—Connecting line from Clinton, Tenn., south to Lou- 
don, on the main line, te shorten the haul between the 
coal fields and Chattanooga, Atlanta and other points. 
Surveys completed, but no decision yet as to building. 

Jellico, Tenn., to Middlesboro, Ky., 10 miles. Sur- 
veys completed. , 

SOUTHERN FLORIDA & GULF COAST.—New line from 
Puntarassa, on the Gulf, across Florida, in a northeasterly 
direction to Fort Vierce on the East Coast R. R. Incor- 
porated in October, 1901. (Mar. 14, 1902.) 

"SOUTHERN INDIANA.—“Sullivan Branch” extension from 
Latta, Ind., via Gilmour and Kolsem to Sullivan Hill, 14% 
miles. Graded for 10 miles and track laid on most of this. 
All work done by company’s force. Line will probably be 
completed by July 1. 

——*Extension from Sullivan Junction to Blackhawk, 
.Ind., 13 miles. Completed for four miles. EF. W. Ranno, 
Terre Haute, Chief Kngineer. 

New line from Elnora to Evansville, Ind., 80 miles. 
Authorized and surveys now in progress. 

SOUTHERN INDIANA INTERURBAN.— New electric line in 
Indiana between Jeffersonville and New Albany, Ind., in 
Clarke and Floyd Counties, 25 miles. The Directors are: 
1. A. Street, C. R. Taylor, and others. 

*SOUTHERN MISSOURI.—- Extension from Ozark Summit, 
Mo., to Bismarck, 21 miles. Graded and track laid to Flat 
River, 10 miles. This will complete the proposed route 
from Little Rock Landing to Bismarck. McArthur Bros., 
of Chicago, are the Contractors. Robert Moore, St. Louis, 
Mo., is Chief Engineer. 

*SOUTHERN MISSOURI & ARKANSAS.—New line from 
Mingo, Mo., via Poplar Bluff and Harviel, Mo., and Suc- 
vess, Ark., to Pocahontas, Ark., 67 miles. All under con- 
tract. Graded, and 25 miles of track laid. Bridges about 
half finished. No tunnels. J. H. McCarthy, Contractor, 
Poplar Bluff-Pocahontas. Grades easy; maximum curve, 
5 deg. Newman Erb, President; S. E. Coombs, Cape Gir- 
ardeau, Mo., Chief Engineer. (Mar. 14, 1902.) 

*SOUTHERN PACIFIC.—Filling in a portion of Mission Bay 
at San Francisco to add about 8 miles of switching tracks. 
In progress, 

*Texas & New Orleans extension from Athens via 
Jacksonville to Mahl, 82 miles; 23 miles under contract 
from Jacksonville to Angelina River, and 18 miles from 
Angelina River to Mahl. Eighteen miles between Jack- 
sonville and Angelina River graded. Track laid from 
Angelina River to Mahl, and three miles of track from 
Jacksonville to Angelina River. There still remains a gap 
of 20 miles of track to be laid on the Jacksonville-Angel- 
ina contract to make a continuous line from Dallas via 
Athens, Jacksonville, Mahl and Nacogdoches to Beaumont. 

- *New line in Arizona from Cochise, on the main 
line of the Southern Pacific, through Pearce, 16 miles, to 
Sulphur Springs Valley and Naco, to a connection with 
the Green Consolidated road now in operation between 
Naco and Cananea. Work in progress. 

*Ogden & Lucin cut-off, 104 miles long, from a point 
near the western boundary of Utah to run east across the 
North Arm of Salt Lake to Ogden. Graded and all track 
laid except 18% miles. The Contractors are Kilpatrick 
Bros. & Collins, Beatrice, Neb.; Carey Bros. & Alden, and 
the Utah Construction Co., both of Ogden, Utah. 

Cut-off below San Francisco, to run south 10% 
miles to San Bruno. Will require six tunnels. No work 


done. 

*Cut-of from Wadsworth to Vista, Nev., 25 miles 
east. Contracts let to Kirkpatrick Bros. & Collins, Curry 
ros. & Co., Ogden, Utah, and others. Practically com- 
pleted. 


*Extension of the Oxnard Branch from Montalvo. 
Cal, east 42 miles to Chatsworth. Track laid for 37 miles, 
and the remainder under contract to Grant Bros., Los An- 
geles, and Erickson & Peterson, San Francisco. Will be 
finished about May 1, 1903. 
—Projected extension between Rusk and Dialville, 
Not decided yet. (Mar. 14, 1902.) 
*Double tracking between San Bruno and San Jose, 
35 miles. Completed from San Bruno to Palo Alto, 19 
miles. Grading completed to Lawrence, 29 miles. Grad- 
ing between Lawrence and San Jose now in progress. 
——-*Improvements in Nevada at various points on the 
Central Pacific. General betterment of grade and align- 
ment. 


Tex. 


Completed except bridges. 


‘ 
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——*Cut-off from Goleonda to Stone House. Contract 
for 914% miles from Golconda to Iron Point, Nev., let to 
Robert Sherer & Co., Los Angeles, and contract from 15% 
miles from Iron Point to Stone House let to Grant Bros. 
Cut-off between Sunnyvale, near Palo Alto and Los 
Gatos, 10 miles. Projected. 

Extension from San Bernardino to Colton, four 

Rights of oa reported secured. 

-———Branch from Whitewater or Palm Spring, Cal., to 
run northeast about 40 miles across the San Bernardino 
Mountains to connect with the Atchison, Topeka & Santa 
Fe at Bagdad. No information at present. 

SOUTHERN RY. CO. (ILLINOIS).—Incorporated, March, 
1902, to build a railroad in Cook County, Ill., from Lake 
Calumet. The capital stock is $100,000 and the office of 
the company Chicago. The incorporators and first Board 
of Directors are: Wm. J. Neebes, Jr., Ralph R. Keller and 
Clarence S. Pigott. (Mar. 14, 1902.) 

*SOUTH GEORGIA & WEST COAST.—Line between Green- 
ville, Fla., and eg 26 miles. Work in progress. BHxten- 
sion from Perry to Deadman’s Bay, 60 miles. Surveyed. 

SOUTH SIOUX CITY & NORTH NEBRASKA.—Organized 
to build from South Sioux City to Jackson, Hubbard, 
Homer and other towns, returning to South Sioux City 
again and so forming a belt line 30 miles long. 


SOUTHWESTERN.—Charter granted in Tennessee, January, 
1902, to S. J. Kirkpatrick, J. H. Bowman, T. L. Earnest, 
W. H. Brown and S. C. Williams for a railroad to run from 
a point on the North Carolina-Tennessee line in Unicoi 
County, to the Virginia-Tennessee line in Sullivan County 
and beyond into adjoining States. ‘The distance across that 
part of Tennessee in an air line between the points named 
is about 35 miles. (Mar. 14, 1902.) 

*SOUTHWESTERN OF ARIZONA.—Extension from Her- 
manas to El] Paso, Texas, 93 miles. Building. (Mar. 
14, 1902.) 

SPEEDWAY & SCRANTON LAKE.—New line 2% miles long 
from the northerly side of Nay Aug Park, Scranton, Pa., 
to the Speedway Hotel. Charter granted November, 1902. 
ade George I. Hill, Dunmore, Lackawanna Co., is Presi- 

ent. 

SPLIT ROCK & NORTHERN.—New line in Minnesota from 
the mouth of Split Rock River, Lake County, to run north 
to the Canadian boundary line. Incorporated August, 
1900. Wm. H. Gratwick, of Buffalo, N. Y., President ; 
Clark L. King, Saginaw, Mich., Vice-President, and T. D. 
Merrill, Duluth, General Manager and Secretary. 

SPOKANE & KOOTENAI.—New line in the State of Wash- 
ington from Spokane through the northern part of Idaho. 
The incorporators are: D. C. Corbin and Senator Geo. Tur- 
ner, of Spokane; ex-Governor J. H. McGraw, of Seattle, 
and Chas. 8. Bihler, of Tacoma, Wash. 

SPRING CREEK.—Chartered in Pennsylvania October, 1902, 
to build from a connection with the Buffalo, Rochester & 
Pittsburgh near Carman, Elk County, Pa., to a connection 
with the Clarion River Rk. R. at Hallton, in the same 
county, 25 miles. G. W. Childs, of Ridgway, Pa., is Presi- 
dent. 

SPRINGFIELD & CENTRAL ILLINOIS ELECTRIC.—New 
company to build four electric lines from Springfield in a 
northeasterly direction to Bloomington, easterly to Deca- 
tur, south to Carlinville, and west to Jacksonville, Ill., a 
total of about 170 miles. Rights of way reported pur- 
chased by the Everett-Moore Syndicate. The incorporators 
are: St. John Boyle and Wm. Jarvis, of Louisville, Ky. ; 
Colonel C. K. Minary, of Springfield, and others. 

SPRINGFIELD, JEFFERSON CITY & CHICAGO.—New line 
from Versailles, Ma, to Springfield. Two surveys made; 
one through Lebanon, and the other through Cross Tim- 
bers, Climax Springs and Proctor. Col. R. G. Scott, of 
Hathatonka, Chief Engineer; J. G. Briggs, Versailles, Gen- 
eral Manager. 

SPRINGFIELD SOUTHWESTERN.—Charter granted this 
company in M‘ssouri to build from Eldon, Miller County, 
to a connection with the White River Line which is now 
being built from Batesville to Carthage. The proposed 
line will pass through Morgan, Miller, Camden, Stone and 
other counties, and will be about 160 miles long. The 
directors are: C. G. Warner, Russell Harding, E. G. Mer- 
riam, and others, all of whom are officials of the Missouri 
Pacific. 

SPRINGFIELD-WASHINGTON (Electric).—Bids asked for 
a line between these points in Illinois, 42 miles, by way of 
Clifton and Cedarville. Work to begin at once. 

*SPRING GARDEN-FROG MOUNTAIN.—Contract let to the 
Alabama Construction Co., of Anniston, to grade 4% miles 
of road between the above points in Alabama. Work prac- 
tically completed. 

*STANLEY, MERRILL & PHILLIPS.—Fifteen-mile line to 
connect Stanley, Wis., with the new branch of the Chicago 
& North Western now being built east from Chippewa 
Falls, midway between the Wisconsin Central and the 
Minneapolis, St. Paul & Sault Ste. Marie lines. Winston 
& Hill are the contractors. Grading begun. 

STEEL CITIES.—New electric line between Birmingham 
and Ensley, Bessemer and Brookside, Ala., 20 miles. The 
company intends to erect a power house on the Warrior 
River, near Birmingham. The incorporators are: R. R. 
Zell, S. E. Thompson, and others, of Birmingham and 
Ensley, Ala. (Mar. 14, 1902.) 

STERLING, DIXON & EASTERN.—New line in Illinois be- 
tween the points named, 100 miles, projected. The incor- 
porators are: Henry C. Higgins, of Neenah, Wis., and 
others. 

*STILLMORE AIR LINE.—Extension from Wadley to Col- 
lins, 55 miles. Building. Geo. M. Brinson, Stillmore, Ga., 
President. 

STOCKTON & BECKWITH PASS.—New line from Stockton 
to Sacramento; to Oroville, through Butte County to the 
Feather River, along this river to the Delaney Canyon and 
across the Sierra Valley to Beckwith Pass, 160 miles. The 
Directors are: H. L. Fortman, J. Dazell Brown, and others, 
of San Francisco. 

STONE MOUNTAIN.—New line from Ronda or Roaring 
River, N. C., on the Southern, to run northwest via Stone 
Mountain, to the coal fields of Virginia and West Vir- 
ginia; in all from 136 to 176 miles. Preliminary surveys 
made. G. W. Hinshaw, Winston, N. C., President. No 
grading done yet. (Mar. 14, 1902.) 

SUBURBAN BELT & TERMINAL (ST. LOUIS).—New line 
from East St. Louis in a southeasterly direction through 
the Couaties of St. Clair, Madison and Monroe to a point 
on the Mississippi River opposite Crystal City, Mo. har- 
ter granted June, 1902. HE. A. Faulhaber, of Nashville, 
Tenn., is interested. 

*SUFFOLK & CAROLINA.—Work is in progress on an _ ex- 
tension 23 miles long, from Beckford to Elizabeth City, 
N. C. Plans are also under way for standard gaging the 
51 miles of roadbed between Suffolk, Va., and Edenton, 








miles. 











Cc. Geo. L. Barton, Suffolk, Va., is General Manager. 

SUMMIT COUNTY.—Incorporated in Ohio July, 1902, to 
connect the Akron & New Castle at Akron with the Cleve- 
land Division of the Wheeling & Lake Erie at Mogadore, 
Ohio, seven miles. W. W. Pope, Frank E. Ream, and 
others, of Columbus, Ohio, are incorporators. 

SUMPTER VALLEY.—Extension from Baker City to Whit- 
ney, Ore., 45 miles. Work will begin shortly. J. C. West, 
of Whitney, is interested. 

Extension from Whitney to Greenhorn Summit, 10 
miles, projected. 

SUNDAY CREEK (BALTIMORE & OHIO).—New line in 
Ohio. Incorporated May 28, 1901, by officers of the Balti- 
more & Ohio, to build from the village of Sayre, Perry 
County, to a junction of the east and west forks of Sunday 
Creek, Morgan County, to reach a new coal mine, about 
20 miles. Nothing done yet. J. H. Collins, Columbus, 
Ohio, is President. (Mar. 14, 1902.) 

*SUSQUEHANNA & NEW YORK.—Extension from To- 
wanda to Ralston. Completed to Laquin and grading under 
way between Laquin and Wheelerville, 10 miles. Crary 
Construction Co., Binghamton, N. Y., and Whalen Bros., 
Towanda, Pa., Contractors. Surveys have been made be- 





tween Ralston and Grays Run, 19 miles. C. S. Horton, 


Williamsport, Pa., is General Manager. 


SUSQUEHANNA & SOUTHERN.—Charter granted in Penn- ' 


sylvania August, 1902, to build from a connection with 


the Buffalo & Susquehanna at Sinnemahoning, Cameron : 


County, Pa., to Sykesville, in Jefferson County, Pa., 65 
miles. Marlin E. Olmsted, of Harrisburg, Pa., is President. 
SUSQUEHANNA & TIDE WATER.—New line in Pennsylva- 
nia, to build from a point on the west side of the Susque- 
hanna River, in a northerly direction to a point in the 
Borough of Wrightsville, all in York County, Pa., 30 miles. 
- H. Houseman, of Baltimore, is Pres dent.’ Charter 
granted August, 1902. 

*SUSQUEHANNA, BLOOMSBURG & BERWICK.—New line 
in Pennsylvania from Bloomsburg to Berwick, 20 miles. 
Work begun. S. B. Haupt, Watsontown, Pa., General Man- 
ager. 

SUWANEE & SAN PEDRO.—Branch from Live Oak, Fla., 
to Stephensville, 30 miles, projected. Rk. N. Ellis, Live 
Oak, Fla., Chief Engineer. 

Extension from Perry, Fla., to Wacissa, 30 miles, 
proposed, but no surveys yet. (Mar. 14, 1902. 
——--*Line from Mayo to Perry, Fla., 52 miles. 
tically completed. 

SYCAMORE RAILWAY & IMPROVEMENT.—New line from 
Auburn, Neb., to Topeka, Kan., and from Falls City, Neb., 
to St. Joseph, Mo., projected. F. C. Wiser, Falls City, Neb., 
is President, and A. E. Gantt, General Manager. 

SYRACUSE & ONTARIO.—Projected line from Syracuse to 
Oswego, N. Y., through Baldwinsville, West Phoenix, Ful- 
ton and Minetto, 35 miles, paralleling the New York Cen- 
tral & Hudson River and the Delaware, Lackawanna & 
Western. Chas. M. Warner, Syracuse, is President, and 
W. B. Rockwell, Chief Engineer. 

SYRACUSE & SUBURBAN (Electric).—Extensions aggre- 
gating 33 miles, in four branches: From Orville to James- 
ville; from a point near Oran along the main highway to 
Delphi; from Edward Falls to Cazenovia, and from Fay- 
etteyille to Oneida. The last named extension is an im- 
portant link in the line to unite Syracuse and Utica. The 
1902) Jamesville to be built first. Notice filed. (Mar. 14, 





Prac- 


SYRACUSE-SOUTH BAY (Electric).—New electric line, 15 
miles long, between the points named in New York. J. &. 
beige Co., New York City, said to be financing the 
project. 


= 


*TACOMA & SEATTLE INTERURBAN.—New electric line 
in Washington between Tacoma and Seattle, 36 miles. 
The contract was originally to have been completed by 
Noy. 1, 1901, but was thrown up by the contractors after 
a series of delays and the grading is now being hurriedly 
completed by their bondsmen, the United States Fidelity 
& Guaranty Co. (Mar. 14, 1902.) 

*TACOMA EASTERN.—New line from ‘Tacoma, Wash., 
south 52 miles, via Lake Kipousen, Eatonville and Elbe 
oe Now building between Ehop and Ashford, 20 
miles. 

*TACOMA SOUTHERN RAILWAY & NAVIGATION.=In- 
corporated in Washington to build a railroad from Ta- 
coma southeast to the Columbia River, at or near The 
Dalles. The incorporators are: William Bailey, New 
York; Ira A. Town, R. R. Christie, J. K. Dorr, A. U. 
Mills and W. C. Halliday, Tacoma. The air line distance 
between the points named is about 125 miles. Grade and 
terminals formerly owned by the Tacoma & Columbia 
River and American Lake roads, bought. Contracts let. 
(Mar. 14, 1902.) 

TALLAHASSEB-TAMP4:—New line between the points 
named in Florida, 250 miles. Projected. J. P. Williams 
Co., Savannah, Ga., are interested. 

*TALLAHATTA.—New line in Mississippi from a point on 
the Alabama & Vicksburg, east of Chunkey, Miss., to Phil- 
adelphia in Neshoba County, and to Louisville in Winston 
County, Miss., 65 miles. Ten miles graded. S. R. Rounds, 
Lauterdale, Miss., and R. W. Meehan, Milwaukee, Wis., 
may be addressed. * 

*TALLULAH FALLS.—New line from Tallulah Falls, Ga., 
to Franklin, N. C., 38 miles. Contract let and work prac- 
tically finished. A. R. Gilchrist, Tallulah Falls, Ga., 
may be addressed. 

TALOGA & EASTERN.—Incorporated November, 1901, to 
build a new line in Oklahoma out of Taloga. M. C. Ed- 
wards, of Kansas City, Mo., and Frank Rinehart, of Guth- 
rie, Okla. T., are interested. (Mar. 14, 1902.) 

TAMPA MUNICIPAL WEST COAST DEVELOPMENT.— 
Charter asked to build an electric system, with Tampa as 
a center, involving 200 miles of line. 

*TAYLOR PARK.—New line in Colorado from Aspen to 
Buena Vista, 50 miles. Incorporated in. June, 1901. 
Building. A. A. Stewart, 102 Washington Boulevard, Chi- 
cago, Ill., may be addressed. - 

TENNESSEE & KENTUCKY.—New line from Stearns, Ky., 
at a junction with the Cincinnati, New Orleans & Texas 
Pacific, west to the Big South Fork of the Cumberland 
River near the mouth of Roaring Creek and down the 
river to the mouth of Rock Creek, to the Kentucky and 
Tennessee State line, 18 miles. 

*TENNESSEE CENTRAL.—Extension from Nashville to 
Clarksville, Tenn., 54 miles; 80 per cent. completed. En- 
tire line will be finished June 1, 1903. M. J. Oliver & 
Co., Nashville, Tenn., Contractors. 

Extension from Emory Gap, Tenn., to Kingston, 

seven miles. Surveyed, but nothing done. (Mar. 14, 


1902.) 

*Crawford branch extension six miles long, to the 
new coal properties of the Fentress Coal & Iron Co., in 
Fentress County, Tenn. Contract let to J. J. Condon, of 
Knoxville. Wm. N. McDonald, Nashville, Tenn., Chief 
Engineer. 

TENNESSEE, GEORGIA & SOUTH CAROLINA.—New line 
from Blue Ridge, Ga., to Charleston, Tenn., 200 miles, 
connecting with the Atlantic Coast Line at Blue Ridge, 
and with the Southern at Charleston. Charter granted 
October, 1902. Merrill Skinner, of Blue Ridge, Ga., may 
be addressed. 


TENNESSEE NORTHERN (SOUTHERN).—PExtension from 
La Follette, Tenn., to Jellico, 18 miles. Projected. 
TENNESSEE ROADS.—New electric railroad between Knox- 
ville, Sevierville, and Smoky Mountain, 54 miles. Rights 
of way have been granted, and work is to begin shortly. 
A. S. Johnson, of Kimberlin Heights, Tenn., is interested. 
-New line, six miles long, from Petros to Oliver 
Springs, to be built by the State of Tennessee. The State 
owns mines at Petros and the new road will afford a con- 
nection with the Southern. Projected. (Mar. 14, 1902.) 
New electric road, 50 miles long, between Rogers- 
ville and Bristol. Tenn., backed by capital from Philadel- 
phia and Fall River. Bachman, of Clover Bottom, 
i902} is said to be interested. Projected. (Mar. 14, 
—-—New line from Woodland Mills, on the Nashville, 
Chattanooga & St. Louis, to Tiptonville, on the Missis- 
sippi River, around the end of Reelfoot Lake, a distance 
of about 27 miles. . Tiptonville is a town of 400 inhabit- 
ants, which has at present no railroad communication. 
Major J. C. Harris, of Tiptonville, is interested. Surveys. 
(Mar. 14, 1902. 
New line from Ashwood, Tenn., to phosphate lands, 
five miles. Rights of way secured. W. B. Southgate, 
Nashville, Tenn., Engineer in Charge. 
New line from Maryville mountains 
County, Tenn., along Citico Creek, 24 miles. 
penter may be addressed at Memphis, Tenn. 
-——Coal road from Jellico, Tenn., to the mines of the 
Blue Gem Co. Projected. A link a mile and a half long 
will be built between this extension and the Knoxville, 
La Follette & Jellico. Col. L. A. Gratz, Louisville, Ky., 
is interested. ~ 
—-Line from a point on the Cincinnati Southern to 
timber and mineral lands in ~Scott County, Tenn., 17 
miles. Projected by the New River Coal Co. : 
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PEASE CAR & LOCOMOTIVE WORKS 


WORKS AT HECEWISCH, ILL., ~ OFFICE, 277 DEARBORN STREET, CHICACO 


a suburb of Chicago 


FOR IMMEDIATE DELIVERY WE OFFER: 








6i-ton 12-wheel Locomotives 33-ton Narrow Gauge Mogul 
55-ton 8-wheel Locomotives 28-ton Narrow Gauge Mogul 
45-ton 8-wheel- Locomotives 20-ton Narrow Gauge Shay Geared 
54-ton Consolidation Locomotives 10-ton Narrow Gauge Porter Dinkey 
+ ee A Engines all rebuilt and in working order. 
and numerous lighter Locomotives of all types, including 6-wheel Switch Engines. Flat, Box, Stock, Tank and 
CASH OR EASY PAYMENTS. CORRESPONDENCE SOLICITED. Gondola Cars in Stock 


PEASE CAR * LOCOMOTIVE WORKS 


277 Dearborn Street, CHICACO 








RELAYING RAILS 


BOUCHT AND SOLD 


BLOCK-POLLAK IRON CO. 


MARQUETTE BLDC. 7 n 1107 ele) 





THOS. E. KILBY, Prest. M. B. WELLBORN, Vice-Prest. WHITFIELD CLARK, Treas. E. M. KILBY, Sec’y. 


Alabama Frog & Switch Company 


ANNISTON, ALA. 


MANUFACTURERS OF 


RAILROAD CROSSINGS 
FROGS and SWITCHES 


WE HAVE EQUIPPED OUR PLANT WITH THE LATEST AND MOST IMPROVED MACHINERY AND ARE PREPARED TO GIVE ORDERS PROMPT 
AND CAREFUL ATTENTION. 





NEW DAVENPORT LOCOMOTIVES 


9 in. by 14 in. Cylinders. 12 to 14 tons. 
Drivers 29 inches. 36 in. and 4 ft. 8% in. Gauges. 





Quick, Powerful, Modern. Convenient to Operate. 
Steam or Hand-Lever Brake. 


WILLIS SHAW 


CONTRACTORS’ MACHINERY 
171 La Salle Street CHICAGO 
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TERMINAL RAILROAD ASSOCIATION OF ST. LOUIS.— 
Bids to be asked for extensions of its terminal system. 
The Association connects a large number of railroads in 
St. Louis, and at present works about four miles of line. 
W. S. McChesney, Jr., St. Louis, Mo., is Vice-President 
and General Manager. : 

TEXAS & LOUISIANA. 
ton, Texas, 75 miles. 
Texas, General Manager. 

TEXAS & NEW ORLEANS (SOUTHERN PACIFIC).—Ex- 
tension eight miles long from Sour Lake, Texas, to Sour 
Lake Springs. Projected. 

*Extension from Mahl to Jacksonville, Texas. See 
Southern Pacific. 

*Extension from Bay City to 
Texas, 33 miles. Building. 

*TEXAS & OKLAHOMA (MISSOURI, KANSAS & TEXAS). 

New line from Coalgate, Ind. T., to Oklahoma City, 120 
miles northwest. Contract let. The work will be heavy, 
with three steel bridges. Address F. N. Finney, President, 
or FP. W. Fratt, Chief Engineer, Culbertson Building, Okla 
homa City. 

*TEXAS & PACIFIC.--Extension from New Roads, La., via 
the right bank of the Mississippi to Concordia, 76 miles. 
Graded to Ilelena, and track laid en about 15 miles north 
of Red River. Work delayed by heavy rains and high 
water in that section. 

*Extension from Natchitoches, La... to Shreveport 
and Reiser, 69 miles. Graded to within a short distance 
of Shreveport, and track laid on about half the road. 
Work delayed on account of heavy rains. Grigsby Con- 
struction Co., Contractors. 

Reported extension of branch between Weatherford, 
Texas, and Mineral Wells, to Trinidad, Colo., 450 miles, 
to copnect with the Denver & Rio Grande. 

TEXAS CENTRAL.—Extension from Stamford to Quanah, 
Texas, 100 miles, where a connection will be made with 
the Fort Worth & Denver City. Surveys in progress. 

YEXAS MIDLAND.--New line between Ennis and_ Ross, 
Texas, 45 miles, north and south. Surveys reported. The 

line now runs from Ennis to Greenville. 734% miles, with 
a branch from Commerce to Paris, Texas, 8734 miles, FE. 

A. Green, Terrell, Texas, is President. 

‘TEXAS ROADS.—Spur four miles long from Tucker, near 
lalestine, to adjacent salt mines. suilding. 

New railroad from New Braumfels, Texas. to a 
connection with the Southern Pacific at Marion, 30 miles 
distant. If the Southern Pacific cannot be induced to 
build the line a private company is to be organized for 
the purpose. Harry Landa is interested, New Braumfels. 
(Mar. 14, 1902.) a 

Negotiations have been opened by Detroit parties 

for an uncompleted road in Victoria County, Texas, 

known as the Guadalupe Valley. It is proposed to extend 
it to the coast and put it in running order. Victoria 

County borders on a branch of Matagorda Bay. (Mar. 14, 

102.) 


Extension from Windom to New- 
Projected. E. A. Frost, Lufkin, 


Point Wamilton, 


New line in Cherokee County, Texas, near Forrest, 
to timber lands. Projected. 

Branches extending to every part of the 8,000 acre 
convict plantation in Brazoria County, belonging to the 
State Penitentiary authorities. Projected. i 

New line from a point on the Missouri, Kansas & 
Texas, in eastern part of Texas, to a connection with the 
Warren, Corsicana & Pacific, 40 miles. Projected by Car- 
lisle & Co., Kansas City. 

TEXAS, SABINE VALLEY & NORTITWESTERN.—Exten- 
sion from Boren to Center, Texas, 28 miles. Surveys. The 
line is now worked in connection with the Marshall, Timp 
son & Sabine Pass and runs from Longview Junction, 
Texas, to Timpson, 60 miles. G. M. D. Grigsby, Longview 
Junction, is President, 

TEXAS SHORT LINE.—Extensions northeast to Pittsburgh 
and southwest to Corsicana. ~Projected.. D. -C. Earnest, 
Grand Saline, Texas, is General Traffic Manager. 

TEXAS SOUTHERN.—-The State Railroad Commission has 
granted the requested application to issue bonds to the 
amount of $525,000 to provide for the projected exten 
sion to the Gulf. The road is now in operation from 
Winsboro, Texas, to Marshall, 74 miles southwest. 

THE DALLES RY. & NAVIGATION.—-Incorporated at Port- 
land, Ore., to build from The Dalles along the tracks of 
the Oregon Railroad & Navigatiom line for three miles, 
thenee iato the interior traversing a pass between Fif 
teen-mile Creek and the Des Chutes River, coming out to 
the O. R. & N. again a few miles from Briggs, 25 miles. 
The incorporators are: W. H. Moore, E. M. Williams, and 
J. T Peters, all of The Dalles. 

TIEFIN & SOUTHERN (Electric).—New line from Tiffin, 
Ohio, to Kenton, by way of MeCutchenville, Upper San 
dusky and Marseilles. VProjected. 

*“TIPTON, THOMASVILLE & GULF.—-Branch from Sunset, 
Ga.. west six miles to timber. Four miles built, and rails 
ordered for two miles more. (Mar. 14, 1902.) 

Extension from Thomasville, Ga., to Tallahassee, 
Fla., 36 miles. Projected. (Mar. 14, 1902.) 

TIMPSON NORTIIWESTERN.—New line in Texas, about 
10 miles long, between Timpson, Shelby County, and Rag 
ley, Hanover County, with ultimate extension to Hunter 

Completed to Ragley. Contract for 

W. G. Ragley, Timp- 








ton, in all 32 miles. 
remainder of road to be let April 1. 
son, President. 

TISHOMINGO-DENISON = (Electric)..-Organized to build 
between Tishomingo, Ind. ‘TI... and) Denison, Texas. 45 
miles. Ruilding in prespect. The line is designed to carry 
both freight and passengers. 

TOLEDO & NORTIIWE ERN.— Extension from Albion to 
2 junetion of the Lake Shore & Michigan Southern and 
the Cincinnati Northern Railroads at Hanover, Ohio. 
Amended articles of incorporation filed. (Mar. 14, 1902.) 

TOLEDO & SOUTHEASTERN. —New line in Ohio, Michigan- 
Ohio boundary in Lucas County, to a point on the Ohio 
River in Lawrence County, passing through the Counties 
of Lueas, Wood, Hancock, Hardin, Logan, Union, Madison, 
and Franklin Incorporated June 25, ToT, Nothing 
done Chas. Hartman, Frank L. Mulholland, Lewis W. 
Morean and Charles KE. Summers are incorporators. (Mar. 
14, 1902.) 

rOLEDO & WATERLOO (Electric).—Projected electric line 
between the points in lowa. It is not yet decided whether 
the reute will be by way of Traer or Dysart. The formor 
route is 3S miles long: the latter 41. 

*TOLEDO & WESTERN (Electric).—-Extension from Adrian 
to Jackson, 32. miles. Building. * T. Oakley, Toledo, 
Ohio, Chief Engineer. 

Extension from Fayette to Alburton and Pioneer, 
Ohio, 14 miles Authorized by stockholders 

rOLEDO, ANGOLA & WESTERN.—Branch to connect the 
new glass works at Silica or Glanntown, Ohio, with the 
Terminal Belt Line of Toledo, nine miles. Work to be 
begun at once The line as projected covers about 65 
miles through Lueas, Fulton and Williams Counties, Ohio. 
James J. Robison, Toledo, Ohio, may be addressed. 

rOLEDO CENTRAL STATION RY.—Incorporated in Ohio, 
in the interest of the Wabash, to build a line 4'% miles 
long at Toledo, connecting the tracks of the Wheeling & 

Erie and the Ann Arbor with the Wabash. It will 

A. L. Smith, 





Lake 
also bnild a large union passenger station. 
Toledo, Ohio. is President. 

*TOLEDO, COLUMBUS, SPRINGFIELD & CINCINNATI.— 
Incorporated in Ohio to connect the points named, is 
building as fotlows: Lima to Bellefontaine, 40 miles, and 
Bellefontaine to Columbus, 55 miles; under contract to 
the U.S. Construction Co. Track laid from Lima to West- 
minster, 10 miles. Ellis Bartholomew, of Toledo, is Pres- 
ident. 

POLEDO ELECTRIC.—Organized in Iowa, January, 1902, 
to build electric lines running north and south out of 

Toledo, Lowa, and to purchase and lease other electric 
ines within the State. The officers are: President, W 
(. Walters: Vice-President, J. R. Caldwell; Secretary, C. 
I. Walters, and Treasurer, TH. A. Shanklin, all of Toledo. 
(Mar. 14, 1902.) 

TOLEDO, ELKHART & CHICAGO.—New line from Elk- 


TULSA NORTHERN. 


hart, Ind., east about 75 miles through La Grange and 
Angola to Montpelier, Ohio, with a branch to run north 
via Wakarusa to Benton Harbor, Mich. Surveys made. 
H. Leone Miller, of Fairmount, Ind.; 0. G. Wales, Dowa- 
giac, Mich.; A. O. Baker, Marion, Ind., and A. R. Beard- 
sley, Elkhart, interested. : 

TOLEDO, FOSTORIA & FINDLAY (Electric).—New electric 
line to build from Toledo south to Fostoria, Ohio, 82 miles. 
A bond issue of $1,000,000 has been authorized for this 
purpose. S. W Croxton, Cleveland, Ohio, is President, and 
A. Miller, Fostoria, is Superintendent and Chief Engineer 

TOLEDO, HICKSVILLE & FORT WAYNE.—Incorporated in 
Ohio, Noy. 13, 1901, to build an electric line from Toledo 
in a southwestern direction into Indiana, passing through 
Lucas, Fulton, Williams and Defiance Counties. The in- 
corporators ‘are: Chas. B. Griffin and A. D. Detwiler, of 
Toledo, and others. (Mar. 14, 1902.) 

TOLEDO, MIAMI & SOUTHERN.—Inecorporated in Ohio 
July, 1902, to build from Toledo through Lucas, Wood, 
Henry, Putnam, Allen, Anglaize, Mercer and Darke Coun- 
ties to Union City, Obio, 150 miles. A. L. Irish, J. P. 
McAfee, and others, of Toledo, are incorporators. 

TOLEDO, PORT CLINTON & LAKESIDE.—New line from 
Toledo to Lakeside, through Williston, Martin, , Genoa, 
Elmore, Oak Harbor, Port Clinton and Piccolo, 56 miles. 
A spur will be built to Catawba Island. D. H. James, 
Toledo, is interested. 

*TOLEDO RY. & TERMINAL.—Extensions from Waldner 
to Paine, three miles, and from Boulevard to Terminal, 
two miles. Building. J. N. Bick, Toledo, Contractor. 

*TOLEDO, SAGINAW & MUSKEGON (GRAND TRUNK) .— 
Work reported on straightening the line between Mus- 
kegon, Mich., and Owosso Junction, 116 miles. ‘ 

TOLEDO, ST. LOUIS & NEW ORLEANS.—New line from 
Saylor Springs, Ill., to Clay City, Fairfield, McLeansboro 
and Metropolis, Ill, on the Ohio River. Incorporated 
March, 1902. H. B. Pierce, of Golconda, Ill., and C. E. 
Ililts, of St. Louis, are interested. 

*TOLUCA, MARQUETTE & NORTHERN.—Extension 10 
miles long from Magnolia, on the main line, to Henry, 
I!]. Six miles graded, and one and a half miles of track 
laid. W. J. Harscheidt, Magnolia, Ill., Chief Engineer. 

*TONY & NORTHEASTERN.—New line 18 miles northeast 
from Tony, Wis., in. Gates County. Contracts let, and 
grading begun. John Hein, Tony, Wis., is President. 

TOPEKA, LAWRENCE & KANSAS CITY ELECTRIC.—New 
line from Topeka and Kansas City, Kan., and Kansas 
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Toledo, Columbus, Springfield & Cincinnati. 


City, Mo., by way of Lawrence, Kan, 75 miles. Bids be- 


ing asked. J. B. Adams and H. M. Levan, of Independ- | 


ence, Kan., and M. L. Adams, of Oklahoma City, Okla. T., 
are interested. 

TOWSON-COCKEYSVILLE (Electric).—New line in Mary- 
land from Towson south through Ashland and Luther- 
ville to Cockeysville, 10 miles. Projected. J. F. Cockey, 
Cockeysville; Wm. Il. Wight, Lutherville, Md., and oth- 
ers, are interested. 

*TRANSYLVANIA.—Extension 1014 miles is being built he- 
tween Toxoway and Lake Toxoway, N. Cc. J. R. Oates, 
Asheville, N. C., is the Contractor. The line now worked 
between Ilendersonville and Toxoway, N. C., 31 miles. J. 

Hayes, Brevard, N. C., is General Manager. 

*TRAVERSE CITY, LEELANAU & MANISTIQUE.—New 
line from Traverse City, Mich., via Tlatch’s, Bingham, 
Sutton’s Bay and Omena, to Northport. Mich.., 30 miles. 
McDonald Bros. & Co., Grand Rapids, Mich., Contractors. 
Grading completed between Hatch’s and Northport, 25 
miles. Incorporated December, 1901. 

*TREMONT & GULF.—New line from Tremont, La., south 
via Eros to Chatham, 28 miles. Track laid as far as Eros, 
19 miles. John Saunders, Contractor. Robert H. Jenks, 
Tremont, La., may be addressed. 

*TRENTON & NEW BRUNSWICK (Electric).—New line be- 
tween Milltown and Trenton, N. J.,23 miles. Graded for 12 
miles. and five miles of track laid. 

*TRINITY & BRAZOS VALLEY.—Extension from Hillsboro 
to Mexia, Texas, 50 miles. Contracts let. B. Thompson, 
Hillsboro, is Chief Engineer. J. L. B. House, Houston, 
Texas, is President. 

*TRINITY VALLEY & SOUTHERN.—New line from Dodge, 
Walker County, Texas, to Cold Springs, San Jacinto Coun- 
ty, 20 miles. The general offices are located at Oakhurst 
in San Jacinto County, and the incorporators are: J. T. 
linkley, D. R. Baker, G. A. Winn, and others, of Oakhurst, 
Texas. <A line known as the Trinity Valley was built seven 
miles between Dodge and Oakhurst in 1899 and 1900, when 
work was suspended, and this company will use the old 
work so far as it has been done. Eight miles now building. 

TRISTATE TERMINAL.—New line from Huntington, W. 
Va., along the Ohio River to Ashland, Ky., and thence 
across the river to Ironton, Ohio, 283 miles. Surveys re- 
ported. ‘This company is probably the Kentucky incor- 
poration of the West Virginia & Kentucky R. R. which see, 
as same parties are interested in both lines. 

TROY TERMINAL.—Incorporated in Troy, N. Y., Feb. 3, 
1902, to operate a terminal electric road from the New 
York Central Railroad yards in Adams street, along Front 
street to the State Dam. It will be operated exclusively 
for freight. The incorporators are: Edward F. Murray, ex- 
Gov. Frank S. Black, C. V. Collins, and others. The tem- 
porary organization comprises: President, Joseph A. Leg- 
gett: Vice-President, Edward F. Murray, and Secretary and 
Treasurer, Frank S. Davis. (Mar. 14. 1902.) 

TROY-WILLIAMSTOWN = (Electric).—New electric line be- 
tween Troy. N. Y., and Williamstown, Mass., 50 miles. 
Surveys completed, but no plans for building at present. 
Geo. FE. Green, of Hoosick Falls, N. Y., President. 

Chartered in Oklahoma to build from 

Tulsa on the line of the Atchison, Topeka & Santa Fe in 

the Creek Nation, to Owasso, on the St. Louis & San Fran- 

cisco, in the Cherokee Nation, 12 miles. F. H. McGuire 


and J. C. Foster, of Guthrie; Edward Short, of Tulsa, and 
others, are interested. 

TUSCARORA VALLEY TRACTION.—New electric line, 25 
miles long, in the south part of Steuben County, N. Y.. 
passing through the towns of Addison, Tuscarora, Jasper 
and Woodhull. H. A. Clark, of Corning, and C. A. Brew- 
ster, of Addison, are Directors. 

TUSKEGEE.—New line connecting-Chehaw and Tuskegee in 
Alabama, five miles, to be extended into the business dis- 
trict of Tuskegee, Stock company to be organized for this 
purpose. KE. T. Varner, W. H. Wright and W. G. Swanson, 
of Tuskegee, are interested. 

TYLER.—New electric line in West Virginia from Sisters- 
ville, via Middlebourne to West Union, 35 miles. Nothing 
done yet, and plans uncertain. H. W. McCoy, President, 
Sistersville, W. Va. (Mar. 14, 1902.) 

*TYRONZA CENTRAL (ST. LOUIS & SAN FRANCISCO).— 
Incorporated in Arkansas February, 1902. Extension 7.6 
miles. Now building. Grading completed and track lay- 
ing under way. S. Stanley, Koshkonong, Mo., Contractor. 
There will be one bridge across the Little River. 


U 


"NADILLA VALLEY.—Extension from New Berlin, N. Y., 
via Ketcham’s Corners, Morris and Gilbertsville, to One- 
onta, 82 miles. Contracts to be let soon. F. F. Culver, 
General Manager, 137 Broadway, N. Y. City. 

*UNION (NEW YORK).—Twenty miles of the new lines 
building by this electric road in the Borough of Bronx, 
covering a large number of streets there. Contracts let. 
When the present lines are completed, the Union System 
will have three parallel lines extending from the north 
line of the city through Van Cortlandt Park, Bronx Park, 
— and Zoological Gardens and the smaller 
parks. 

UNION & GLENN SPRINGS.—New line from Union, S. C., 
on the Southern, 16 miles northwest to Glenn Springs. 
Completed four miles to Buffalo, S. C. Extension from 
Buffalo to Murphy’s Shores, four miles. Projected. G. 
M. Wright, General Manager, Union, S.C 

*UNION PACIFIC.—Branch from Cedar Rapids, Neb., 15 
miles northwest to Spaulding, passing through a grazing 
country. Surveys completed, and grading in progress. 

——Entire main track between Omaha and Ogden to be 
double tracked in 1903. 

ad *Work reported begun on second track between Sil- 
ver Creek and Watson’s Ranch, Neb., 100 miles. 

——-Line from Walcott southerly about 50 miles to 
Grand Encampment. Surveys in progress. 

—*Cut-off two miles long near Hampton Station in 
Uintah County, Utah. Contract let to the Utah Construc- 
tion Co. The work will take out a number of curves and 
reduce the grade. 

TNION SPRINGS & NORTHERN.—New line in Alabama 
from Union Springs, via Fort Davis, Milsted and Rock- 
tord, to Birmingham, 116 miles. Eight miles between 
Union Springs and Fort Davis completed, and miles 
from Fort Davis to Rockford surveyed. Grading will be- 
gin early in the spring. Wm. Blount, Union Springs, Ala., 
is President. 

INION TERMINAL OF NEW JERSEY.—Incorporated in 
Trenton April, 1902, to supplement the Union Terminal 
Co., incorporated last February in New York, and will 
carry on the New Jersey cone of the project to tunnel! 
the Hudson River independent of the proposed Pennsy!l- 
vania tunnel and of the New York & Jersey project. The 
incorporators are: Wm. Van Hardenburg, 44 Hast Thirty- 
fourth street, New York: Edward C. Palmer, Morristown, 
N. J.; Roy Stone, New York, and others. 

‘NION TRACTION.—New electric line from Batavia, Gene- 
see County, N. Y., along the shore of Lake Ontario to 
Oleott, Niagara County, 50 miles. Incorporated. Prin- 
cipal office lecated at Medina, and the Directors are: Isa- 
dore H. Gavelle, Fred. L. Downs, and others. 

*UNITED RAILROADS (SAN FRANCISCO).—Filling the 
10-mile gap in this electric line between San Francisco 
and San Mateo, Cal. Work reported in progress. 

*UNITED RAILWAYS & ELECTRIC (BALTIMORE).— 
Extension between Dundalk and Sparrows Point, 20 miles. 
Practically completed. : 

——Extension from Sparrows Point to Chesapeake Bay. 
Projected. 

“"RBANA, MECHANICSBURG & COLUMBUS.—New elec- 
trie line from Urbana, Ohio, east 47 miles, via Mechanics- 
burg, Plain City and Dublin, to Columbus. All under 
contract to W. A. Cullen, Newark, N. J. Building to be 
resumed this month. H. A. Axline, of Columbus, is Pres- 
—— and F. E. Gribben, Chief Engineer. (Mar. 14, 
1902.) 

"TATE ROADS.—PDrojected line from a connection with the 
Southern Pacific, in the northern part of Utah, through 
the Bear River Valley to Malad, Idaho. It is to be built 
by the Utah Sugar Co. 

"TAIL WESTERN.—Incorporated with the object of build- 
ing railroad, telegraph and telephone lines, ete., in the 
State of Utah. The eastern terminus of the main line 
is to be Salt Lake City, and the western terminus will be 
some point on the western boundary line of Utah. John 
Kk. Kollock, of Vortland, is interested. 
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*VALDEZ, COPPER RIVER & YUKON.—Incorporated at 
Seattle, Wash., May, 1902, to build from Valdez through 
the Copper River Valley to Eagle City, Alaska, 400 miles. 
a let to J. P. McDonald, 35 Nassau St., New York 
sity. 

VALDOSTA-DOUGLASS (GEORGIA).—New line between 
these two points, 60 miles. The Valdosta Construction 
Co. is behind the project. W. S. West, of Valdosta, Ga., 
may be addressed. 

VALMONT INCLINE PLANE.—Application has been made 
for a charter to build over Cove Mountain from Fort 
Loudon to McConnellsburg, Fulton County, nine miles. 
D. H. Patterson, E. H. Taylor, McConnellsburg, are in- 
terested. 

VANPORT & GLASGOW ELECTRIC.—Incorporated April, 
1902, to build an electric road 11 miles long from Van- 
port, Beaver County, Pa., to a point on the Ohio State 
ci Harry C. Eagle, of Merchantville, N. J., is Presi- 
dent. 

VEBLEN & NORTHWESTERN.—New line in South Dakota 
from Veblen, S. Dak., to Hawkinson, N. Dak., 40 miles. 
Incorporated. J. A. Brandt, F. P. Bishop, and others, of 
Veblen, are incorporators. 

*VELASCO, BRAZOS & NORTHERN.—Extension from An- 
chor to Arcola, Texas, 18 miles, authorized by the Direct- 
ors. Contract let to C. E. Coons. 

Extension north from Sugarland to Hempstead, 47 
miles, and eventually to Dallas, 250 miles. Projected. 
J. H. Kempner, Galveston, Texas, is President. 

VELASCO TERMINAL.—Extension from present terminus 
at Chenango, Texas, to Duke, 22 miles, passing between 
the Brazos River and Oyster Creck. No prospect of im- 
mediate building. I. H. Kempner, of Galveston, Texas, 
may be addressed. 

VELLAJO, BENECIA & NAPA VALLEY.—Incorporated in 
Los Angeles April, 1902, to build from Benecia through 
Napa to Lakeport in Lake County, 100 miles, with two 
branches. The incorporators are: W. F. Botsford, John 
Cross, and others, of Los Angeles. 

VENTURA (Electric).—New electric line between. Ventura 
and Sunset, Cal., 125 miles. Track laying will be begun 
early in the spring. Extension to Bakersfield, 40 miles 
beyond, also projected. 

VICKSBURG & GULF.—The Governor of Mississippi has 
authorized the incorporation of this road to build from 
Vicksburg through Warren, Hinds, Lincoln, and other 
Counties to Gulfport, a total distance of about 180 miles. 
B. W. Griffith, C. J. Searles, W Moore, and others, of 
Vicksburg, Miss., are interested. 
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*VINING & COLEMAN.—New line in Texas from Coleman 
to Waldrip, 30 miles, with branches from Coleman to 
Abilene, 70 miles, and from Waldrip to Austin, 125 miles. 
Under contract for first 30 miles to J. F. Chaffin, Waldrip, 
Texas. C. A. Honecker, President. 

*VINTON, BELLE PLAINE & INDEPENDENCE INTER- 
URBAN.—-New line in Iowa to build between the points 
named, 50 miles. suilding. A. R. Jones, The Rookery, 
Chicago, is President. 

VIRGINIA & ATLANTIC.—Incorporated April, 1902, to 
build from a point on Dry Fork and Tug River, McDowell 
County, W. Va., to a connection with the Norfolk & West- 
ern. The incorporators are: R. E.. Wainer and V. L. Black, 
of Charleston. 

VIRGINIA & KENTUCKY.—Formerly the Gladeville R. R. 
Extension northeast from Wise, Va., to Clintwood, 13 
miles. Projected. ‘ 

VIRGINIA ANTHRACITE, COAL & RAILWAY.—New line 
from Christiansburg, Va., on the Norfolk & Western, to 
Blacksburg, passing through the company’s coal mines in 
Price’s Mountain, nine miles. 

*VIRGINIA-CAROLINA.—Extension te Laurel Creek, Va., 
and to White Top. Work in progress. The line is at 
present in operation between Abingdon and Crandull, 26 
miles. W. KE. Mingea, Abingdon, Va., is President and 
General Manager. 

VIRGINIA R. R.—Formerly the Charlotte, Farmville & 
James River Valley. Projected; from Rosney to Danville, 
Va., about 100 miles. Work will be begun very soon. G. 
W. Miles, of Radford, Va., is Chief Engineer. 

*VIRGINIA ROADS.—Logging road in Bradford County, 
Va., extending from Coleman's Falls to timber lands 
owned by John Heald & Co., of Lynchburg, Va. Five miles 
of track laid. To be 20 miles long when finished. 

*Work reported in progress on a new line to the 
iron properties of James A. Frazier near Rockbridge Alum 
Springs. 

New railroad between New Castle and Roanoke, 

Va., 25 miles, to be built by owners of mining properties 

in Craig and Roanoke Counties. Projected. (Mar. 14, 

1902.) 

Franchise granted to J. BE. Clayton, of Baltimore, 
Md., to build from his holdings at Pulaski, Va., to a con- 
nection with the Norfolk & Western. Work will be he- 
gun shortly. 

Narrow gage line 25 miles long, from a connection 
with the Southern Into timber lands in Lunenburg County, 
owned by Miller & Miller, Richmond, Va. Projected. 

Surveys reported in progress between Emporia, 
Va., and Dinwiddie County, 35 miles. To bé built in the 
interest of the Brunswick Lumber Co. 

*Spur line two miles long from the Rockfish Copper 
mines to the furnace. Building. 
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*WABASII.—Reducing grades and removing curves on the 
Chicago Division. Contract let to Dean & Co. 

-*New line from a point on the main line in De 

Kalb County, Ind., to Detroit, Mich., to take the place 

ef the old Eel River Division. Building. (Mar. 14, 


1902.) 

-*Branch from Sandy Bend to Burnsville, 71 miles. 
Contract let to M. McArthur, W. W. Magee and J. R. 
McArthur, of Chicago. 

Line from a point near Carnegie, on the main 
line of the Wabash-Pittsburgh extension, to a connection 
with the projected Monongahela Southern at Finleyville, 
13 miles. Surveys reported. 

—-*Extension from Mt. Jewett to Mingo Junction, 

Ohio, 23 miles. Ferguson & Co., Contractors. 

New line from Moravia to the center of New 
Castle, Lawrence County, Pa., eight miles. Projected. 

*Ballasting of the Omaha & St. Louis Division. 
Practically completed. 

Compromise with regard to the elevation of tracks 
in Pittsburgh effected between the Wabash and Pennsyl- 
vania Railroads. The Pennsylvania planned to have its 
tracks 741 ft. above tide level, but has conceded two 
feet and agreed to place them at a 739 ft. elevation. The 
Wabash desired to build its tracks 753 ft. above tide 
level, but has conceded three feet, which will place them 
at a 756 ft. elevation For passing of ordinance see 
Pittsburgh, Carnegie & Western. 

For extension from Zanesville, see 
Marietta & Parkersburg. 

See Little Kanawha extension. 
"ABASIL & ROCHESTER.—Incorporated in Indiana June, 
1901, to build an electric line 30 miles long between the 
cities named. Surveys completed, and work will begin 
early in the spring. TP. A. Tuttle, Geneva, Ohio, is Presi- 
dent; 'T. W. Latham, Secretary and Treasurer, Cleveland. 
"ABASH, CHESTER & WESTERN.—Extension from 
Clearyville, Mo., opposite the terminus of the line at 
Chester, Ill...to run west 55 miles, via Farmington, and to 
Bismarck. Projected. 

WABASH RIVER TRACTION.—Extension from Peru, Ind., 
to Logansport, 17 miles. Mortgage made, to secure 
bonds. (Mar. 14, 1902.) 

*WADLEY & MT. VERNON.—New line from Douglas, Ga., 

to Ocemulgee River, 20 miles. Grading completed, and 

track laid to Broxton, nine miles. P. B. Lawrence, Val- 
dosta, Ga., Chief Engineer. Line now runs between Wad- 
ley and Rockledge, Ga., 46 miles. 

"ARES SHOALS.—New line from Wares Shoals to Bar 
. Projected. N. B. Dial, President, Wares 
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"ARREN & CORSICANA PACIFIC.—Application has been 

filed for authority to issue bonds at the rate of $15,000 

per mile on 20 miles of road to provide for extensions 

and betterments; 20 miles are now in operation and 225 

projected. (Mar. 14, 1902) 

"ARREN & JAMESTOWN ELECTRIC.—New electric line 

in Pennsylvania, to build from a point in Glade Town 

ship, Warren County to a point on the New York State 
line in Pine Grove Township, Warren County, 12 miles. 

Incorporated May, 1902. 

FARREN & WICHITA VALLEY.—Extension, 23 miles, 

from a point on the present line south to the town of 

Moro Bay. Bradley County. Ark. Chartered, January, 

1902. The capital stock is increased $70,000. (Mar. 14, 

1902.) 

WARREN & YOUNGSVILLE STREET (Electric).—Incor- 

porated in Pennsylvania April, 1902, to build from a 

point in the Borough of Warren to Youngsville, 10 miles. 

Edward D. Wetmore, Warren, V’a., is President. 

,ARRIOR SOUTHERN.-—See Southern under 

Southern Extension. 

"ASHBURN & NORTHWESTERN.—Projected line from 

Washburn, Wis., to Pine Lake and Boynton. Wis.. 50 

miles. Surveys have been made in charge of H. H. Mars- 

den, Washburn, Wis. 

*WASHINGTON & ELBERTON.—New line between these 
points in Georgia. 30 miles. Grading reported in progress. 
C. BE. Smith, of Washington, Ga., may be addressed. 

WASHINGTON & FAYETTE.—New line in Pennsylvania, 
from a point between the boroughs of Charleroi and Speers. 
at the mouth of Maple Creek, Pa., to a point near Baird 
Station, crossing the Monongahela River. Charter grant- 
ed September, 1902. Tlarry W. Gleffer, of Pittsburgh, is 
President. 

WASHINGTON & OREGON.—Branch_ from Vancouver to 
Port!and, Ore., 18 miles, across the Columbia River. Pro- 
jected. 

WASHINGTON & OREGON ELECTRIC RAILWAY, LIGHT 
& POWER.—New electric line from Dayton down the 
Touchet River to Huntsville, Waitsburg, and WaNa Walla, 
Wash., 70 miles. ‘The water power will be developed 
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either on the Walla Walla River or on Mill Creek. H. 
Mellanan and F. M. Romo are interested. 
*WASHINGTON, BALTIMORE & ANNAPOLIS (Electric). 
New line between the points named. The new line 
parallels the Baltimore & Potomac nearly the entire way. 
Contract let to Rogers & Walker, of Baltimore. 
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WASHINGTON IRRIGATION.—Projected electric road from 
North Yakima, Wash., down the Yakima Valley, 30 miles. 
The headquarters of the company are at Seattle, Wash. 

WASHINGTON, NORFOLK & SEABOARD.—Mortgage of 
$1,500,000 in bonds to be issued for the completion of 
the road from Point Lookout, through St. Mary’s, Charles 
and Prince George's Counties to Hyattsville, Md. Incor- 
porated February, 1899. A. B. Linderman, Lippincott 
Building, Philadelphia, is President. 

WASHINGTON ROADS.—Logging road in the vicinity of 
Montesano, Wash., to open up property owned by the 
Frank H. Lamb Timber Co., which operates a camp on 
Black Creek, a branch of the Wonooche, four miles from 
Montesano. Surveys are now being made. 

——New line from Spokane, 50 miles northwest, to 
Fruitland and thence along the Columbia River on the 
east bank, 35 miles to Kettle Falls. The line is to cross 
at Kettle Falls and continue up the west bank 38 miles 
further to Trail, B. C., a total of 123 miles. The Can- 
adian Pacific is said to be interested and a connection 
with this company will be afforded at Trail. Projected. 
(Mar. 14, 1902.) 

*WASHINGTON ROADS (Electric).—New line from Fair- 
haven to Lynden, 16 miles, constituting part of a pro- 
jected suburban system to connect Whatcom and Tacoma 
with Everett and Seattle. Contracts let for a power plant 
on the Puyallup River. 

New line through Snohomish, Sultan, Lake, Cres- 
cent and other towns. Franchise granted to Dr. De Soto. 

——New electric line in the State of Washington from 
Rock Is'and, on the Great Northern at the Columbia River, 
to Waterville and thence northeast to Buckingham, 60 
miles. Surveys in progress. Geo. W. Hendricks, of Water- 
ville, and II. Q. Wright, of Seattle, are interested. 

WASHINGTON STREET SUBWAY 
ment has been reached between Mayor Collins and the 
associated business men of Boston as to the terms of the 
bill for the subway under Washington street, from Broad- 
way to North End. It is provided that the city shall issue 
bonds to cover the cost of building a two-track subway at 
an estimated cost of about $6,000,000. This will be leased 
by the Boston Elevated for 25 years on a basis of 4% 
per cent. After the subway has been in operation for 
a year, @ new one may be built by the city of Boston, 

either near the tunnel or in any other direction that pub- 

lic convenience may seem to require. This additional 
subway the Elevated Company is compelled by the terms 
of the bill to lease. The tunnel and subway are to be built 
by the Boston Transit Commission. 

/ASHINGTON TERMINAL.—Incorperated December, 1901, 

at Washington, D. C., with a capital stock of $5,000,000. 

The purpose of the company is to provide for the build- 

ing of new terminals and tracks for the Baltimore & Ohio 

and to eliminate grade crossings in the District of Co- 
lumbia as required by an act of Congress. Plans are now 
being made for the above. 

YASIOTO, CUMBERLAND RIVER & BLACK MOUNTAIN. 

—New line in Kentucky, to build from a point at or near 

Mill Rice, on the Louisville & Nashville in Bell County, 

Ky., up Cumberland River to the head of Pitman’s Creek, 

eight miles. Projected. T. J. Roberts and A. J. Asher, 

of Wasioto, Ky., are interested. 

*WATERLOO & CEDAR FALLS RAPID TRANSIT.—Ex- 
tension from Denver, Iowa, to Sumner via Waverly, 
Bremer and Tripoli, 31 miles. Work being done by com- 
pany’s own forces. Grading will be completed July 1, 
1903. L. S. Cass, Waterloo, Ia., is President. 

WATERTOWN & LITCHFIELD TRAMWAY.—New electric 
line between Watertown and Litchfield, Conn., 11 miles. 
Contract to be let soon. 

WATSONVILLE TRANSPORTATION.—New line in Califor- 
nia to build from Watsonville west to Monterey Bay to a 
connection with San Francisco by steamboats. F. A. Kil- 
burn, R. W. Easton, W. J. Rodgers, and others, of Watson- 
ville, Cal., are Directors. 

WAUKEGAN & WESTERN.—New line in Illinois to build in 

Lake County. The Directors are: Wm. H. Dodge, Clarence 

A. Murray, and others, of Waukegan, Il, 

YEATHERFORD, MINERAL WELLS & NORTHWESTERN 

(TEXAS & PACIFIC).—Extension from Mineral Wells to 

Jacksboro and Graham, Texas, 70 miles. 

YELLSBURG & STATE LINE.—Organized in West Vir- 

ginia in the interest of the Wellsburg Coal Co. to build 

from Wellsburg to Bethany, seven and a_ half miles. 

Joseph A. West, Wellsburg, W. Va., is President of the 

coal company. 

WELLSBURG, STEUBENVILLE & NEW CUMBERLAND 
(Electric).—Franchise asked for a line from Wellsburg, 

Va., to Hollidays Cove. S. George, of Wellsburg, W. 
Va., may be addressed. 

*WEST BANK.—Contract let to Straub & Cheshire, of 
Helena, Ark., to grade 30 miles of this new line from 
Lake Village towards Vidalia, La. 

WEST BROWNSVILLE & WASHINGTON STREET.—New 
electric road from a point near East Washington, [Pa., to 
West Brownsville, on the Monongahela River, 20 miles 
distant. Incorporated Jan. 13, 1902. (Mar. 14, 1902.) 

*WESTCHESTER, KENNETT & WILMINGTON (Electric). 
—New line from Brandywine Springs, Pa., through Hock- 
essin, to Kennett square. Charter granted November, 
1902. The Vandegrift Construction Company, of Phila- 
delphia, has the contract. 

WEST CHESTER STREET.—Belt line around Chester 
County, Pa., 64 miles long, passing through Kennett, Ox- 
ford, Parkersburg, West Chester, and other points. Rights 
of way are being secured. Fs 

*WESTERN ALLEGHENY.—New line from a point on the 
Bessemer & Lake Erie near Euclid, Butler County, Pa., 
to Pfaif's Mines, 18 miles. Grading under way by the 
Broadhead Contracting Co. James H. Beal, of Pittsburgh, 
is President. 

WESTERN ARKANSAS MIDLAND.—New line in Arkansas, 
from Hot Springs southwest to Ophir, Montgomery 
County, 37 miles. Incorporated May, 1902. 

WESTERN FAYETTE.—New line from a point in the Bor- 
ough of Brownsville, Fayette County, Pa., to a point near 
the village of Buffington, 10 miles. Charter granted. J. 
M. Milliken, of Allegheny, Pa., is President. 

*WESTERN ILLINOIS.—New line in Illinois from Dahinda, 
in Knox County, through the Counties of Knox, Stark, 
Marshall and Putnam. to the Illinois River. Nine miles 
out of Etherly graded, remainder building. The incor- 
porators are: L. B. Fuller, of Chicago; F. H. Holmes, of 
Galesburg, IIl. 

WESTERN MARYLAND (WABASH).—New connecting link 
between the Western Maryland at Cherry Run, and_the 
West Virginia Central, Cumberland & Pittsburgh, at _Cum- 
berland, 65 miles. Location surveys completed, and bids 
for grading to be asked soon. John Barlow, Cumberland. 
Md., is Chief Engineer. 

Straightening of line and reduction of grades. 

Surveys completed. 

Extension from York, Pa., to the Susquehanna Riv- 
er, nearly opposite Marietta, Lancaster County. Rights 
of way-are reported being secured. 

——-Grade reduction by means of a tunnel from a point 
near Eimmettsburg through the Blue Ridge mountains to 
a point in Franklin County near Buena Vista. Surveys. 

*Tidewater extension in Raltimore from a_noint 
south of the Wallerook station down the Gwynn’s Falls 
valley to Fort Covington in South Baltimore, six and two- 
thirds miles. Contract let to the Degnan, McLean Con- 
tracting Co., of New York. Building. 

*WESTERN OF ALABAMA.—New line from Soapstone 
Bridge to Selma, Ala., seven miles. B. C. Watkins, Birm- 
ingham, Ala., Contractors. N. Mason, Montgomery, Ala., 
Chief Engineer. 

WESTERNPORT & LONACONING ELECTRIC.—Incorpo- 
rated in Maryland November, 1901, to build an electric 
railroad 10 miles long between the points named. J. W. 
Burchinal, of Moundsville, W. Va., is said to be inter- 
ested. (Mar. 14, 1902.) 

WESTINGHOUSE COMPANY.—Arrangements have _ been 
made to build from East Pittsburgh to the new West- 
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inghouse foundries at Stewart, several miles east. The 

road is for the exclusive use of the Westinghouse Co. 

WEST PITTSBURGH CONNECTING.—New line from Chew- 
ton to New Castle, Lawrence County, Pa., nine miles. 
Incorporated April, 1902. Henry O. Evans, of Pittsburgh, 
is President. 

WEST POINT & HOUSTON.—Charter was granted by the 
Governor of Mississippi in January, 1902, for a company 
proposing to build a line 27 miles long from West Point, 
in Clay County, to Houston, in Chickasaw County. Mayor 
I. M. Abbott, of West Point, Texas, is interested. (Mar. 
14, 1902.) 

WEST POINT & NORTHERN.—New line from West Point 
to Lisbon, five miles. Projected. J. L. Francis, of East 
Liverpool, Ohio, may be addressed. 

*WEST SHORE (NEW YORK CENTRAL & HUDSON RIV- 
ER).—Tunnel near Fort Montgomery, Orange County, 
N. Y. Contract let to Drake & Stratton Co., 100 Broad- 
way, New York. 

*WEST SIDE BELT (PITTSBURGH).—Extension nine 
miles long from Bruce to Clairton, Pa. Work in progress. 
The Ferguson Contracting Co. have received the contract. 
Ii. T. Douglas, Jr., Pittsburgh, Pa., Chief Engineer. 

WEST VIRGINIA.—New line from Cecil, W. Va., northeast 
0 miles through Sinclair and the coal fields of the Pres- 
ton Coal & Coke Co., to Rawelsburg. Incorporated Jan- 
uary, 1899. Surveyed, but nothing decided yet. See 
Lee, Thornten, W. Va., Acting Gen. Manager and Chief 
Engineer. (Mar. 14, 1902.) 

WEST VIRGINIA & KENTUCKY.—New line in West Vir- 
ginia from Sutton, Braxton County, W. Va., to Ironton, 
Ohio, 125 miles, passing through 13 Counties in West 
Virginia, four in Kentucky, and one in Ohio. ‘The incor- 
porators are: Homer J. Beaudet and.others, of New York, 
yl af C. Merritt and W. R. Thompson, of Huntington, 

eae 

*WEST VIRGINIA CENTRAL & PITTSBURGH.—Coal & 
Iron extension from Elkins, W. Va., south 4614 miles to 
Durbin; 26 miles completed. Remaining 20 miles between 
Cheat Crossing and Durbin now building. G. B. Owen, 
Elkins, W. Va., Engineer. 

*Three-mile branch up Abram’s Creek near Pied- 
mont. Contract let. 

WEST VIRGINIA ROADS.—Branch two and a half miles 
long to open up new coal fields. Projected by the Cham- 
pion Coal & Coke Co., Laurel Creek, W. Va. 

New line 20 miles long from the property of the 

Island Creek Coal Co. to_a connection with the Norfolk & 

Western at Dingess, W. Va. Projected. 

——*New line from the White Oak branch of the 
Chesapeake & Ohio to new coal fields in Fayette County, 
W. Va., seven miles. Work reported in progress. S. Dix- 
on, of Scarboro, W. Va., is President. 

The Pleasant Creek Coal Co., of Fairmount, W. 

Va., will build a road eight miles long to a connection 

with the Baltimore & Ohio. A. Brady, Clarksburg, W. 

Va., is Chief Engineer. 

——*New lumber line five miles long from a connection 
with the Baltimore & Ohio at Crabtree, to a timber tract 
near Piedmont. Work in progress. 

——*Contract reported let to J. C. Carpenter & Co., of 
Macdonald, W. Va., to build a railroad 12 miles _long, 
bog ~ properties of the McKell Coal Co., on Loup Creek, 

y. Va. 
New line seven miles long to connect with the 

Baltimore & Ohio and the West Virginia Short Line at 

Sardis. Surveys by the Chieftain Coal & Coke Co., Wil- 

sonburgh, W. Va. 

WEST VIRGINIA SOUTHWESTERN.—New line from 
Gordon's Siding, McDowell County, W. Va., to a point 
near the head waters of the Tug River. Charter granted. 
J. H. Hurt, of Abingdon, Va., and W. H. Hughes, of 
Welch, W. Va., may be addressed. 

WHEELING & GLEN SPRINGS.—Extension from Buffalo, 
S. C., to Murphy’s Shores, four miles. G. M. Wright. 
Union, S. C., is General Manager 

WHEELING & LAKE ERIE.—It is said that this company 
will spend between $450,000 and $500,000 in betterments 
on the line between Massillon and Toledo, Ohio. These 
improvements include renewal of the tracks, replacing of 
bridges, etc. (Mar. 14, 1902.) 

*WHEELING TRACTION.—Extension of the Wheeling 
Traction Company’s line from a point on the Ohio River, 
opposite Wheeling, W. Va., to Brilliant, Ohio, 19 miles. 
Building. 

WHEELING, WEST LIBERTY & BELT.—Incorporated by 
Cc. L. Hill, of Wheeling; Wm. Chambers, of Elm Grove, 
and others, to build an electric line from Wheeling north 
to Fulton and West Liberty, W. Va., 18 miles: with a 
branch from a point between Edgington Lane and Fulton 
south to Mount De Chantel and thence to Thompsons, on 
the main line. 

WHIPPANY & PASSAIC RIVER.—New line from Whip- 
pany, in Morris County, to Essex Falls in Essex County, 
seven miles. Charter granted October, 1902. The inecor- 
porators are: Edward M. Shepard, of Brooklyn; Herman 
Behr, of Morristown, and others. 

*WHITEHALL & GRANVILLE.—New electric line from 
Whitehall, N. Y., southeast to West Pawlet. Vt., 20 miles, 
with a three-mile branch from Truthville, N. Y., to Hatch 
Hill Quarries. Graded for nine miles when Contractors 
failed. The company is now seeking new Contractors. 
Charles I. Baker, Troy, N. Y., is interested. 

*WHITE RIVER (MISSOURI PACIFIC).—Extensions now 
building between Buffalo City and Oregon Flats, 48 miles, 
and between Carthage and Aurora, 38 miles. J. H. Rey- 
nolds, Mt. Olive, Ark., Contractor. The proposed route 
is from Batesville, Ark., to Carthage, 245 miles, and grad- 
ing is completed to Buffalo City, 82 miles. There will be 
three tunnels and several bridges. 

WICHITA, OKLAHOMA & NORTHWEST.—New line from 
Wichita Falls, Texas, northwest through Comanche, Ki- 
owa and Greer Counties in Oklahoma, to Miami, Texas. 
200 miles. Chartered January, 1902. W. A. Stinson and 
F. H. White, Vernon, Texas. and J. H. Mounts and J. E. 
Schofield, Frederick, Okla. T., are interested. 

WICHITA VALLEY.—Extension from Wichita Falls to 
Charlie, Texas, 20 miles. Project now being financed. 
Morgan Jones, Wichita Falls, is President. 

WICKENBURG-FRANCONTA.—New line from Wickenburg, 
Ariz., down the Santa Maria River to a connection with 
the Atchison, Topeka & Santa Fe at Franconia, Ariz., 105 
miles. Surveys in progress. F. M. Murphy is interested. 

*WILLOWS-BUTTE CITY (Electric).—New electric line 10 
miles long between these points in California. Rights of 
way secured, and contracts reported let. Power will be 
furnished by the Northern California Power Co., of Red- 
ding, Cal. 

WINDSOR LOCKS.—New_ line in Connecticut from East 
Granby on the Tariffville extension of the Central New 
England, to Windsor Locks, five miles. C. E. Thomas, A. 
B. Perkins and others, of Hartford, are incorporators. 

WINFIELD & SOUTHERN.—New line in Kansas from Win- 
field to the coal fields of the Osage and Cherokee Nations. 
The three banks of Winfield, Kan., are included in the 
Directorate. Surveys are to be made at once. | 

WINTERPORT, FRANKFORT & PROSPECT.—A Dill has 
been introduced in the Maine Legislature to incorporate 
this company to build an electric line from Hampden, Me.. 
south through Winterport and Frankfort, along the west 
bank of the Penobscot River to Prospect. 20 miles. 

*WISCASSET, WATERVILLE & FARMINGTON.—New line 
in Maine between the points named. Two miles now 
building between Winslow and Vassalboro, under contract 
to the Franklin Construction Co., Philadelphia, and the 
line is surveyed to Farmington. 38 miles beyond; 12 miles 
built during 1901. (Mar. 14, 1902.) 

*WISCONSIN & ARKANSAS LUMBER.—This company is 
building a railroad 15 miles long in Arkansas to a point 
near Princeton. (Mar. 14, 1902.) 

*WISCONSIN. & MICHIGAN.—Extension from Faithorn 
Junction, Mich., via Sturgeon Mills, Lauretto and Nor- 
way to Quinnesec, 17 miles. Graded between Lauretto 
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nua THE ALLIANCE _ ..... 
canes MACHINE COMPANY ‘= 


ALLIANCE, OHIO 


































CRANES 


ELECTRIC, HYDRAULIC AND HAND POWER 


are our specialty 
We also build 


Shears, Punches, Steam Hammers, Special Machinery, Rolling Mill Machinery, Electric Machinery 














THE CLEVELAND FROG & CROSSING CO. 


CLEVELAND, OHIO 






































HARD CENTER RIGID FROG 








MANUFACTURERS OF 


Lucas’ Pat. Rigid and Spring Frogs, Split Switches, Crossings 


SWITCH STANDS AND TRACK SUPPLIES IN GENERAL 


























Oblique and Right Angle 
~ ie Crossings 


Can have Fences directly connected by our No. 7 Guard. Specially adapt- 
ed for crossings of any angle. _ Desirable characteristics of our Best Stock 
Turner all retained. The Pioneer Metal Guard is still in the lead. Send 
for blue print of our No. 7. 











NATIONAL SURFACE GUARD CO. 


THE ROOKERY, CHICACO. 


G. S. BAXTER & CO. 


18 WALL STREET, NEW YORK 


(TELEPHONE 4812 CORTLANDT) 
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BRIDCE TIES 
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JACKSONVILLE, FLA. 


MILL AND TIE CAMPS AT FARCO, CLINCH CO., CA. 
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and Norway, five miles. Track laid from Faithorn June- 
tion to Sturgeon Mills, eight miles. Thomas Phee, Chi- 
cago, Ill., Contractor. B. C. Gowen, Peshtigo, Wis., Chief 
Engineer. 

WISCONSIN RAPID TRANSIT.—New electric line from 
Fond du Lac to Waverly Beach, and to the city of Chilton, 
Wis., 42 miles. Surveyed and rights of way practically 
secured. Contracts to be let soon. 

WOLF CREEK.—Incorporated in Kentucky to build.a road 
20 miles long in the vicinity of Wolf Creek, connecting 
with the Norfolk & Western near Warfield. 

WOODWARD & QUANAH.—-New line from 
Okla. T., to Quanah, Texas, about 128 miles. 
January, 1902. (Mar. 14, 1902.) 

WOOSTER & MANSFIELD ELECTRIC.—Incorporated in 
Ohio, Feb. 4, 1902, to build about 100 miles of line in 
Wayne, Holmes, Ashland, Richland, Tuscarawas and Knox 
Counties. It is proposed to run the main line from Woos- 
ter to Mansfield. with branches from Shreve to Lakeville, 
through Millersburg and New Philadelphia, and from 
Lakeville to Mount Vernon. Other branches are also con- 
templated. The incorporators are: David Collier, W. A. 
Craig, J. B. Keys, and others. (Mar. 14, 1902.) 

WORCESTER CONSOLIDATED STREET (Electric).—Re- 
building the road between Worcester and Leominster, 
Mass., 25 miles. The-proposed route would only be 19 
miles. Projected. 


Woodward, 
Chartered 


Y 


YAKIMA VALLEY CENTRAL (Electric).—New electric line 
from North Yakima, Wash., to Sunnyside, 32 miles. Sur- 
veys completed, and rights of way secured. J. F. Mce- 
Naught, of North Yakima, is General Manager. 

*YANKTON, NORFOLK & SOUTHERN.—New line from 
Yankton, S. Dak., through Norfolk, Sutton, Davenport and 
Chester, all in Nebraska, to Minneapolis, Kan., 310 miles. 
The section from Yankton to Pierce, 45 miles, has been 
graded by the company’s forces. H. Leone Miller, Sut- 
ton, Nebraska, is President. 

Extensions from Yankton to Winnipeg, and from 
Minneapolis to Gulf of Mexico. Projected. 

YAZOO & MISSISSIPPI VALLEY.—See Illinois Central. 

YORK-& GETTYSBURG STREET.—Incorporated in Penn- 
sylvania to build from York to Gettysburg via East Ber- 
lin, 45 miles. CC. J. Basehore is President, and E. J. 
Wilkes, Treasurer, both of Carlisle, Pa. 

YORK HAVEN & ROWENNA.—New line between the Penn- 
sylvania and the Northern Central. Incorporated. 

YORK TRACTION.—Extenstions from York, Pa., to Hanover, 
18 miles, and from York to Wrightsville, 10 miles. Sur- 
veys completed. The company now operates about 45 
miles of electric road in Pennsylvania. 

YOUNGSTOWN & SOUTH EASTERN ELECTRIC.—Incor- 
porated in Ohio Julv, 1902, to build from Youngstown 
through Coitsville to Poland and Struthers in Mahoning 
County, Ohio. A. W. Jones, Youngstown, Ohio, is Presi- 
dent. 

YOUNGSTOWN & SOUTHERN  (Electric).—Capital in 
creased from $100,000 to $1,800,000, in order to build 
from Youngstown south through Lisbon, Ohio, to East 
Liverpool, 35 miles. 

YOUNGSVILLE & SUGAR GROVE (Electric).—Incorporat- 
ed in Vennsylvania April 14, 1902, to build an electric 
road from the Borough of Youngsville to the Borough 
of Sugar Grove in Warren County, Pa. Edward D. Wet- 
more, of Warren, {ts President. . 

YUKON RAILWAY.—A new line 12 miles long is to be 
built in the Klondike in the early part of next year by 
McLean Bros., of Vancouver. The estimated cost is $600,- 
000. (Mar. 14, 1902.) 





Z 


*ZANESVILLE, MARIETTA & PARKERSBURG (WA- 
BASH ).—-New line along the east bank of the Muskingum 
River from Zanesville to Marietta, and thence to Parkers- 
burg and the West Virginia coal fields. The distance be- 
tween Zanesville and Parkersburg is 70 miles. Contracts 
let. Incorporated in Ohio Dec. 12, 1901. J. T. Blair is 
President. 

ZANESVILLE TERMINAL.—Incorporated at Columbus, 
Ohio, April 8, 1902, by W. D. McKinnie, E. L. McCune, 
J. E. Merion, and others. It is proposed to build a steam 
railroad connecting East Zanesville, Enterprise and 
Muskingum in Muskingum County, Ohio. The incorporat- 
ors are all connected officially with the Columbus, Shaw- 
nee & Hocking. 

ZIMMERMAN, LEESVILLE & SOUTHWESTERN.—FExten- 
sion from Edwards to Mora, La., five miles. Surveys in 
progress. J. A. Bentley, Zimmerman, La., is President. 





MEXICO. 


ALAMOS-YABAROS.—New line between these points in the 
Siate of Sonora, Mexico, 80 miles, with additional branch 
from Alamos to San Bernardo. Concession reported let to 
G. Freeman, Chicago. E. B. Tolman, Assistant Corpora- 
tion Counsel of Chicago, is also interested. 

CHIHUAHUA ROADS.— New line 40 miles long is to be built 
from the mines at Galvana to Reduction Works.  Pro- 
jected. Col. M. B. Place, of El Paso, Tex., is interested. 
(Mar. 14, 1902.) 

COALZACOALCOS, YUCATAN & CENTRAL AMERICAN.— 
Incorporated at Dover, Del., Feb. 3, to build railroads and 
maintain steamship lines in Mexico and Central America. 
The incorporators are: J. B. MeDonough, P. O. Saunders 
and Lindsey McCandlish, of Mexico, and others. (Mar. 14, 

« » 


DURANGO CENTRAL.— Incorporated to build railroads and 
operate telegraph and telephone lines in the State of Du- 
rango, Mexico. Edward J. Patterson, Plainfield, N. J.; 
J. F. Eagle and G. L. Wakefield, of New York, are incor- 
porators. 

FERROCARRIL DE RIO SECO.—New line from Pasco de 
Cardenas, in the State of Tabasco, Mexico, and Chiltepec, 
on the Gulf of Campeachy, about 60 miles northeast. Ben- 
jamin Barrios, City of Mexico; Alexander Potter and 
Julius Ferguson, New York City, are incorporators. Wm. 
Rollinson, 142 Market street, Newark, is the legal repre- 
sentative. 


*HORNOS R. R.—Extension from 
Mazapil mining district, 100 miles. 
12 miles from the Hornos Ranch. 

*IIUATUSCO.-New line from San Luis Potosi, Mexico, to 
a point in the Iluatusco Valley. Practically completed. 
Julio Liemantores, Mexico City, is interested. 

*INTEROCEANIC OF MEXICO.—Cut-off building between 
the City of Mexico and Vera Cruz. It will save 60 miles 
when completed. 

JIMULCO MINING CO.—Narrow gage road from the line 
of the Mexican Central to this company’s lines in the 
State of Coahuila, Mex., seven miles. Location surveys 
in progress. 

*KANSAS CITY, MEXICO & ORIENT.—Grading reported 
completed 17 miles east out of Chihuahua, 10 miles west 
out of Minaca, 65 miles east out of Topolbampo (Port 
Stillwell). For work in Texas, Oklahoma Ter. and Kan- 
sas see Kansas City, Mexico & Orient in other columns. 

*MAZATLAN & TOPO.—New narrow gage line between the 
port of Mazatlan, Mexico, and Topo, in the State of Du- 
rango, 140 miles. Building. Sibley, Miller & Co., of San 
Francisco, are the owners and builders. 

MERIDA & PETO.—Branch 37 miles long in the Peninsula 
of Yucatan. Concession granted for building. Miguel 


Hornos Ranch to the 
Completed to Viesca, 


Medina, of Tekax, Yucatan, Mexico, may be addressed. 
*MERIDA & PROGRESO.—Change of gage from narrow to 

standard width. 
MEXICAN CENTRAL. 


Practically completed. 
New line from Torreon to Trevine, 





MEXICAN NATIONAL. 


160 miles. Connection will be made at Torreon with the 
main line, and at Trevine with the Monterey & Mexican 
Gulf. The Mexican National] will be paralleled by the new 
line for the entire distance between the points named. 
Surveys are reported. (Mar. 14, 1902.) 
New line between San Juan and Cerralvo. 
but no immediate prospect of building. 

——Extension of the Cuernavaca line to the Pacific 
Coast. Authorized to build from Rio Balsas, the present 
terminus of the Cuernavaca, to either Acapulco, 70 miles, 
or a 120 miles. 
_ —-— New line between Aguas Calientes and Guadala- 
jara, Mexico, 125 miles. Work has been stopped tempo- 
rarily owing to the threatened eruption of the Mt. Colima 
volcano. 
—-Extension from Gutierrez, Mexico, to run northwest 
106 km. (66 miles) to Sombrerete, in the State of Zacate- 
cas, to connect an important mining district. Final sur- 
veys made, but line not yet authorized. (Mar. 14, 1902.) 
Extension from San Antonio, Texas, to the Rio 
Grande, at a point opposite El Pan, a small town on the 
Mexican side of the river between Eagle Pass and Laredo. 
Located. 

——*Extension from Tuxpan, Mexico, to Colima, 45 

miles. Hampson & Smith, Contractors. The work involves 


Surveys, 
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13 tunnels and 17 bridges, and the estimated cost Is $3.- 
500,000. This line was built as far as Tuxpan last fall 
from Guadalajara, in the State of Jalisco. 

——Surveys in progress on new line from Tampico to 
the City of Mexico. This is really an extension of the 
— Northern, recently acquired by the Mexican Cen- 
ral. 


MEXICAN COAL & COKE.—Concession granted in 1899 to 


build from Mota del Cura to Baroteram in the State of 
Coahuila, 65 miles. Amendment recently passed granting 
ag company five years’ time from Dec. 10, 1901, in which 
© build certain lines to connect its gold mines with the 
Mexican Central, the Mexican International and the Mexi- 
can National railroads. 


MEXICAN EASTERN.—Incorporated in Delaware January, 


1902, with a capital of $5,000,000, to build a railroad from 
Merida, Yucatan, to Zacoalco, Vera Cruz and the City of 
Mexico. (Mar. 14, 1902.) 


MEXICAN INTERNATIONAL.—Branch from Porfirio Diaz, 


opposite Eagle Pass, Texas, through the Rio Grande Val- 
ley to Las Vacas, and opposite Del Rio, Texas, 75 miles. 
Surveys, but no prospect of immediate building. 
——*New line between Santiago Tapasquiaro and Guan- 
acevi, 89 miles. Completed to Tepehuanes, 33 miles. W. 
T. Robertson, of Durango, Contractor. 
Extension from the present southern terminus at 
Iburango, Mexico, to Mazatlan, on the Pacific coast. Sur- 
vey approved by the Mexican Government. The line crosses 
the _— Madre Mountains, involving difficult engineering 
WOrkK,. 








Surveys being made for new line in 
Mexico from a point near Teoloyucan, to a po near Sal- 
vatierra. Terminals not yet determined. (Mar. 14, 1902.) 








MEXICAN 











———*Branch from Monterey, Mexico, to San Miguel, on 
the Rio Grande Border, 145 miles. Building. 

Aaa from Huehuetoca to Soria, 155 miles. Pro- 
jected. 

———-Extension from Ojo Calientes, southeast to San 
Luis Potosi, 100 miles. Projected. This line would par- 
allel the Mexican Central for a portion of the distance. 
ROADS.—The Guggenheim Exploration Co., 
which is the Mexican branch of the American Smelting & 
Refining Co., has approved plans for the immediate build- 
ing of more than 200 miles of railroad in Mexico. This 
company owns a number of mines which are remote from 
railroad facilities and cannot be profitably worked until a 
railroad connection is made with them. 

Concession granted to Alejandre Elzuezabel for a 
road between Torreon and Parral, Mexico, through the 
towns of Lerdo, Mapimi, El Oro and Inde, about 125 miles. 

——New line connecting the Zimapan mining camp, in 
Mexico, with either the Mexican National or the Mexican 
Interoceanic railroads. Surveys are owe J made. oi mates 
Fairchild, of New York City; W. C. O’Brien, of the City 
of Mexico, and W. R. George, of Zimapan, Mexico, are 
interested. (Mar. 14, 1902.) 

— —Company organized sorert. 1902, composed of San 
Francisco, New York and Philadelphia men, to build from 
the Port of Guaymas, on the Gulf of California, in Mex- 
ico, to newly discovered coal fields 125 miles southeast. It 
is said that ae will begin shortly. Gen. W. P. 
Eagan, of San Francisco, is interested. (Mar. 14, 1902.) 

——*New line from the Dos Cabezas mines to Casas 
Grandes, where connection will be made with the Sierra 
Madre line, and thence to a connection with the Mexican 
Central, at or near Ojo Caliente. The total length of the 
proposed road is 150 miles. A large force of men are at 
work grading the roadbed out of Dos Cabezas, about 15 
miles of grade having been already completed. J. S. El- 
dridge, of Dos Cabezas, Sonora, Mexico, is interested. 
(Mar. 14, 1902.) 

Surveys reported for a new line in Mexico from a 
port on the Gulf north of Tampico, to run across the 
States of Sonora and Sinaola. It is the intention of the 








promoters to eventually extend the line as far as the in- 
ternational boundary. D. Rodgers, of New York, is inter- 
ested. (Mar. 14, 1902. 

New road to be built by the Development Company 
of America from Casas Grandes, Mexico, south to a tract 
of timber land embracing about. 500,000 acres which it re- 
cones purchased, about 90 miles. Projected. (Mar. 14, 





——New line from the San Carlos mines, in the State 
of Tamaulipas, Mexico, to Linares, 40 miles, to a connec- 
tion with the Gulf Division of the Mexican Central. Sur- 
veys completed and work to begin soon. 

Concession granted to Jose M. Mantilla, Arcadia 

Zentella, Juan S. Trujilo and J. C. Santa Ana, of San 

Juan Bautista, Mexico, to build and operate a line between 

the latter place and Nacajuca, with a branch to the Rio 

Seco Railroad. The total length of the road to be about 

50 miles. 

New line between the State of Oaxaca and Vera 

Cruz, starting from Tuxtepec and making connection with 

the Vera Cruz & Pacific at the coast. Concession granted 

to Algernon Jay, Mexico City. 

New line from the San Jose mines, in the State of 

Tamaulipas, Mex., to a connection with the Gulf Division 

of the Mexican Central, 53 miles long. Surveys in prog- 

ress by the Nichols Chemical Co., New York. 

New line from Moreno, on the Sonora Branch of 

the Southern Pacific, to El Satto, 28 miles. Surveys com- 

pleted. General Chas. P. Eagan, of the Mexican Anthra- 
cite Coal Co., is interested. 

Spur line between Acatlan, on the Guadalajara Di- 

vision of the Mexican Central, and the town of Jamay. 

Concession granted to Dwight Furness, Mexico City. 

The Mexican Government has just granted author- 
ity for the consolidation of the concessions held by Jose 
Garcia and Ernesto Diaz Rugama for building an exten- 
sive system of about 60 miles of street railroads in the 
City of Mexico and suburban towns. Work must begin 
within six months and be completed within two years. 

*MEXICAN SOUTHERN.—See Tlacotepec. 

*MONTEREY & MEXICAN GULF.—Proposed extension from 
Trevine, the present western terminus of the line, to a 
connection with the San Pedro branch line of the Mexican 
Central, a distance of about 200 miles. These two rail- 
roads are controlled by the same syndicate (H. Clay 
Pierce), and have at present no western connection, 
although they join at Tampico. Building reported. 

MORELIA & TACAMBARO.—New line from Irapuato on the 
Mexican Central to Morelia, capital of the State of Micho- 
acan, and through Tacambaro to Ario, 225 miles. A. J 
Peyton said to be interested. 

NACOZARI.—New line from Agua Priete to Nacozari, 74 
miles. Built for 56, and surveys for the remainder. S. 
P. Hutchinson, 99 John street, New York, Manager. 
(Mar. 14, 1902.) 

*NATIONAL TEHUANTEPEC.—Pearson & Co., the English 
Contractors, are rebuilding the line and improving the 
harbors at Coatzacoalcos, on the Atlantic, and at Salina 
Cruz on _ the Pacific. Main line, 193 miles; branch, Juile 
to San Juan, 18 miles. KF. Adams, Coatzacoalcos, is Gen- 
eral Manager. 


*OAXACA & EJUTLA.—New line from Oaxaca to Ejutla. 
Building slowly by owner. Luis Garcia Teruel, Apartado 
2009, City of Mexico. Open to Ocotlan, 23 miles, and 
building to Ejutla, 23 miles further. 

PACHUCA, ZACUALTEPAN & TAMPICO (MEXICAN 
CENTRAL).—Three branches from Lecheria to Tomas; 
from Zacualtepan, 60 miles north, and from Pachuca, 50 
miles northwest. Projected. 

PARUANDIRO-IRAPUATO.—New line between these points 
in Mexico, 50 miles. Concession granted to Albert J. 




















Peyton. 

*POTOSI & RIO VERDE.—New line from San Luis Potosi, 
Mexico, southeast, 59 miles to Rio Verde. Incorporated in 
New York, Sept. 16, 1898. Completed to kilometer 60 
(37.6 miles). Work at present at a standstill. Donald 
Cc. Brown, San Luis Potosi, Mexico, Vice-President and 
General Manager; Robert S. Towne, 27 Pine street, New 
York, President. 


PORVENIR & MATEHUALA.—Extension from Azul to 
Dolores, Mexico, three and a half miles. Surveyed. M. M. 
Gonzales, Matehuala, Mex., is Superintendent. 

*PROGRESO-MERIDA (YUCATAN).—Narrow gage line be- 
tween these points in Yucatan. Building. The corporate 
name is the Compania de Muelles & Almancenes de 
Progreso. 

RIO SECO.—New line between Cardenas, on the Grijaba 
River, in the State of Tabasco, Mexico, to the port of 
Chiltepec. Benj. Barrios, of the City of Mexico, is in- 
terested. 

RIO YAQUI.—Projected railroad in the Rio Yaqui Valley, 
Mexico. C. T. Thomas, Denver, Colo., is interested. 

*SAN JERONIMO.—New line from San Jeronimo, on the 
Isthmus of Tehuantepec, to the Guatemala border, 250 
miles. Work in progress. 


SIERRA (YUCATAN).—Concession has been given Antonio 
Bulnes, of Merida, Yucatan, Mexico, to build a line on 
the Yucatan Peninsula to be known as the Sierra R. R. 
The main line is to run from Merida to Pichucalco, in the 
State of Chiapas, with branch lines to the agricultural 
districts of Muscapan and Juarez. A deposit of $25,000 
has been made with the Government as a guarantee of 
good faith. 

*SOUTHEASTERN OF YUCATAN.—New line from Peto, 
on the Peninsula of Yucatan, Mexico, via Saban and St. 
Marie to Bahia de la Ascencion, 90 miles. Ten miles have 
been completed. Remainder building. Muller, Schall & 
Co., of New York, are interested. 

TEHUANTEPEC-SAN NICOLAS.—New line from Ojapa, on 
the line of the National Tehuantepec, through Acayucan, 
San Andres, Tuxtla and Alonso Lazaro to Alvarado; and 
also a branch line from Alonso Lazaro to some point on 
the Vera Cruz & Alvarado R. R._ Concession granted to 
F. Pedrson & Son, and to Pedro M. Armandariz. Work to 
begin -soon. 

TEMOSACHIC-MINACA.—Narrow gage road from Temo- 
sachic,to a connection with the Chihuahua & Pacific at 
Minaca, 150 miles. Projected. Enrique Creel, Chihuahua, 
Mex., is interested. 

*TLACOTEPEC.—New line in Mexico, from Tlacotepec 
southwest to Acatlan. About 50 miles completed. Luis 
Garcio Teruel, Mexico City, is the owner. 

TUXPAN VALLEY.—New line in Mexico from Tuxpan to 
a point at or near Jabonera, 70 miles, on the projected 
Tampico line of the Mexican Central. . B. Ames, of St. 
Louis, is interested. Geo. W. Deits, of the City of Mex- 
ico, is General Manager. 

ZACATECAS-MINILLAS.—Extension from a point on_ the 
main line in the State of Zacatecas, Mexico, to the Minil 
las mining camp, 25 miles. Surveys in progress. (Con- 
— obtained by Emetrio de la Garza, Jr., City of 

exico. 





CANADA. 


ALBERTA ROADS.—New line from Macleod, Alberta, N. W. 
T., by way of Stand Off and Cardston to the International 
boundary, 50 miles, with power to connect with lines in 
the United States. Application made to Dominion Par- 
liament. 

ALBERT SOUTHERN.—Negotiations reported for the pur- 
chase of this line by G. D, Préscott, of Albert, Ontario, and 
the Messrs. Alcrofts, of London, Eng. It was incorporated 
in 1884 to run from Albert to Aylmer, 17 miles, but it has 
not been in operation for the last year or so. 

ALGOMA CENTRAL & HUDSON BAY.—Extension to White 
River, on the Canadian Pacific. Surveys reported. The 
company now operates between Sault Ste. Marie and Pan- 
gissin, with branches to the Josephine mine and other 
points, and a projected extension to the Hudson Bay. F. 
H. Clergue, Sault Ste. Marie, Ont., is President. 


*ARROWHEAD & KOOTENAY.—Grading in progress on the 
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THE CELEBRATED JONES GATE 


We manufacture only high grade and sub- 


stantial Railway Fencing and Gates, using 
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INTERNATIONAL FENCE AND FIREPROOFING CO. 


THE SMITH CONCRETE 
AND MORTAR MIXER 


MIXES IN BATCHES 








DISCHARGES BY TILTING WHILE RUNNING 
STATIONARY OR PORTABLE 
NO MOVABLE PARTS IN DRUM 
MIXES DRY or WET WITH EQUAL FACILITY 


STEAM, GASOLINE or ELECTRIC POWER 








MADE IN 4 SIZES 





heavy material throughout, from which the 
best of results can be expected. 2 #2 # & 


REINFORCING FOR CONCRETE 
Send for Catalogue. 


COLUMBUS, OHIO 


We are also Western Agents for 
THE McKIERNAN DRILL CO. 
STEAM AND AIR DRILLS AND COMPRESSORS 


LAMBERT HOISTING ENGINES 
AND CABLEWAYS 


COMPLETE ROCK CRUSHING PLANTS 


STEAM ROLLERS 


New and Second Hand 


ENGINES 
BOILERS 
LOCOMOTIVES 
HOISTS anpbd 
DERRICKS 


and everything used by Contractors 


WRITE FOR CATALOGUE 


CONTRACTORS SUPPLY CO. 


232 FIFTH AVE. 
CHICAGO 


The Kilbourne & Jacobs Mig. Co. 


COLUMBUS, OHIO, U. S. A. 





LARGEST MANUFACTURERS 
IN THE COUNTRY OF 


Contractors’ Two - Way 
Dump Cars. 1% yard 
capacity for 36 in. gauge 
track; three-yard capacity 
for 36-in. gauge track; 
six-yard capacity for 
standing gauge track. 

Hopper or Bottom Dump 


Cars. Six-yard capacity 
for standard track. 





ALSO EXCLUSIVE 
MANUFACTURERS OF 


“Boss” Solid Steel Drag Scrapers. 

“Columbus” Solid Steel Drag 
Scrapers. 

“K. & J.” Square Box Wheel 
Scrapers. 


“K. & J.” Pressed Bowl Wheel 
Scrapers. 


Contractors’ Plows. Dump Carts. 
Contractors’ Wooden Barrows. 
Steel Tray Barrows. 

Tubular Barrows. 

Wood and Steel Cars of all kinds. 
Trucks of every description. 








CLASS “E”? TWO-WAY DUMP STEAM SHOVEL CAR. 


-WRITE TO US FOR CATALOGUE AND PRICES. 





THE KILBOURNE & JACOBS MFG. CO. 
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35-mile extension from Lardo, B. C., Kootenay Lake, to 
Girard on Trout Lake. 

ATLANTIC & LAKE SUPERIOR.—Extension to Port Daniel, 
22 miles. This line runs from a connection with the Inter- 
colonial at Metapedia, Que., to New Carlisle, 100 miles. 

ATLANTIC, QUEBEC & WESTERN.—New line 130 miles 
long from Metapedia, on the Intercolonial, to Gaspe Basin, 
Que., with a view to developing extensive timber property. 
Surveys reported. C. B. K. Carpenter, Gaspe, Que., may be 
addressed. 

Application made for extension from Cansapscal, 

* Que., to Edmunston, on the New Brunswick boundary. 

BAY OF QUINTE.—Line from Tweed, Ont., to Bannockburn, 
20 miles, by way of Actinolite and Queensboro. Contracts 
to be let in near future. 

Ixtension from Bannockburn to 

Projected. 

- Extension from Deseronto, Ont., or a point west, to 
Prince Edward County, and thence south to a point on 
Lake Ontario, near Picton, Ont. Subsidy of $150,000 
voted March, 1902. (Mar. 14, 1902.) 

*BELLINGHAM BAY & BRITISH COLUMBIA. 


North Bay, 175 


miles. 


Extension 


from Maple Falls to the forest reserve, 744 miles. Con- 
tract let to Nelson & White, Seattle, Wash. Grading is 
practically completed and track laying will be finished 


early in the spring. 

-—-Location of line between Forest 

san, 10 miles. 

*BELLINGHAM BAY & FKASTERN.—Spur line from Hart, 
Wash., eight miles southeast into timber lands. Three 
miles have already been built and remainder is being lo- 
cated. 

BERLIN, WATERLOO, WELLESLEY & GEORGIAN BAY.— 
New line from Berlin to Waterloo, Ont., thence to Welles 
ley and Markdale to a terminus at Collingwood. Applica 
tion made to Dominion Parliament. [D’Arcy Scott, Ottawa, 
Ont., is interested. 

BRACEBRIDGE & TRADING LAKE.—New line from Brace- 
bridge, Ont., to Baysville, in the district of Muskoka, about 
15 miles. Application to Ontario Parliament by James 
Boyle, Bracebridge, Ont. Legislative Committee has ap- 
proved the bill. Subsidy of $49,000 granted by the Do- 
minion Government. 

BRANDON, SASKATCHEWAN & HUDSON’S BAY.—New 
line to build from international boundary of Manitoba be- 
tween ranges 28 and 25 west,in northerly direction to Bran- 
don, thence to Pas Mission on the Saskatchewan River, and 
to Fort Churchill on Hudson’s Bay, with branches north- 
west to the Souris River, and from Brandon northwest to 
Neepawa. Clement and Clement, Brandon, Man., are inter- 
ested. Application made to Dominion Parliament. 

BRANDON & SOUTHWESTERN.—FExtension from Gladstone 
to a point near Lake Winnipegosis, and thence in a north- 
erly direction to a point near the River Saskatchewan. 
Application to be made at next session of Parliament. 

BRITISH COLUMBIA NORTHERN & MACKENZIE VAL- 
LLE¥.—New line from the Naas River along the Naas Val- 
ley to the northern boundary of the province. Application 
made to Parliament. C. H. Lugrin, Victoria, B. C., is in- 
terested. 

BRITISH COLUMBIA ROADS.—New line from the coast to 
the Pine River, and from there to the eastern boundary of 
the province, with a branch to Burrard Inlet. Robertson 
& Robertson, Victoria, B. C., are acting for the promoters. 
Application made, 

New line from Fernie, in East Kootenay, B. C., to 
the mouth of Morrissey Creek, along the Elk River; thence 
along Flatbush River to a point on the International 
boundary. Application made by Messrs. Cornwall & Rogers, 
of Victoria, B. C. 

New line from Kitemat Arm, B. C., into the inte- 
rior. The preliminary surveying party has returned with 
the report that the country is easy, and work is to begin 
soon. It is the intention of the projectors to start next 
year the line from Kitemat Arm to the canyon on the 
Skeena, 40 miles, where there are large copper properties, 
and it is said that no grades heavier than 1 per cent. will 
be encountered. The next portion of the line to be built is 
from the canyon to Hazleton, a distance of about 85 miles. 
(Mar. 14, 1902.) 

New line from a point at or near Hazleton, on the 
Skeena River in the District of Cassiar, B. C., to a point 
on the boundary line of the province at or near Teslin 
Lake or Atlin Lake, or both; also from Hazleton to a point 
at or near the eastern boundary of the province by way of 
the Skeena, Babine, Driftwood, Omineca and Finlay Rivers 
to the Peace River Pass and thence eastward. This pro- 
jected route involves a line north 350 miles through hith 
erto unexplored territory for part of the distance, and a 
line east for 150 miles. Application made. (Mar. 14, 
1902.) 

Line from Cowichan, on the Esquimault & Nanaimo, 
to Alberni, B. C., by way of the Mitinat Valley, 80 miles. 
Surveys reported. D. R. Harris, C. E., is in charge of the 
work. A route to Alberni from Wellington, by way of 
Cameron Lake, is also being surveyed in the interest of 
the Government. Frank Sheperd, of Nanaimo, B. C., is in 
charge. 

ROCKVILLE & NORTITWESTERN.—Application has been 
made by the syndicate owning this road, formerly the 
Brockville, Westport & Sault Ste. Marie, for power. to ex- 
tend the line from Westport to Sault Ste. Marie, Ont., 
with branches to Barry's Bay, North Bay and Parry Sound. 

SROCKVILLE, WESTPORT & SAULT STE. MARIE.—See 
Brockville & Northwestern. 

RUCK MINES & ALGOMA.—Application has been made to 
the Ontario Government for a subsidy of $3,000 per mile 
for a further extension of the company’s line, 15 miles 
long. (Mar. 14, 1902.) 

“ALGARY & EDMONTON.—New charter asked for a line 
from a junction with the Calgary & Edmonton line at a 
point near Hobbema, N. W. T., to proceed in an easterly 
direction toward the South Saskatchewan’ River and 
thence to Yorkton, N. W. T. The air-line distance between 
these is nearly 500 miles. (Mar. 14, 1902.) 

‘ANADA ATLANTIC. Spur four miles long from Caldwell 
Station, Ont., to the Radnor iron mines. Located. 

Application made for line from Whitney to 
Ste. Marie, Ont., 290 miles. 

ANADA CENTRAL,-—Incorporation granted this company 
to build from the French River on Georgian Lay, Lake 
Hiuron, to Jenue Cache, B, C.. by way of the Yellowhead 
Pass. The incorporators are: Ek. FL B. Johnston, of To- 
ronto: B. W. Folger, of Kingston; Paul W. 
Detroit, Mich, and others, 

‘ANADA NATIONAL. Act to revive the charter of this 
read applied for. with rights to build from Toronto to Col- 
lingwood, Ont McDowell Thompson, of ‘Toronto, is  in- 
terested. 

‘ANADA WESTERN.— New line from Rat Portage to Port 
Nelson, on Hudson Bay, Ont. This is what is known as 
the Rainy River District, a part of the country which is 
extraordinarily full of lakes and rivers, and the total dis- 
tance projected to a tinal terminus at or near the conflu 
ence of the Winnipeg and English rivers on the western 
boundary of the Province of Ontario, would be at least 160 
miles. Application made by N. W. Rowell, Toronto, Ont. 
(Mar. 14, 1902.) 

‘ANADIAN NOR TILERN, 


Reserve and Shuk 


Sault 


Weedner, of 


Subsidy of $4,000 per mile grant- 
ed by the B. C. Legislature, March 25, 1902, to build ex- 
tension from Edmonton, N. W. T., through the Ye!low 
Head Pass of the Rocky Mountains in British Columbia, 
to a Pacific terminus at Bute Inlet. 
*Cut-off from Neepawa to McCreary, Man., 47 miles. 
Grading practically completed. Track laying will be begun 
at once. 
Extension from a point on the line east of Edmon 
ton, in Alberta or Saskatchewan to the Red Deer River. 
Surveys reported 
Extension 
Arthur and Fort 
this line to Port 


from a point on the line between Port 
Frances to Quebec, and from points on 
Arthur, Ottawa and Montreal. Notice 
(Mar. 14, 1902.) 

from a point between Winnipeg and 
via Carman and Belmont, to the western 


given of application. 
Extension 
Marchland west 


boundary of Manitoba. Completed to Carman, 52 miles. 
and building. (Mar. 14, 1902.) 

Extension from a point near Prince Albert,in North- 
west Territory, eastward to Willow Creek. It is thought 
that 500 miles or more of the Prince Albert extension will 
be completed next year. Right of way reported secured. 
(Mar. 14, 1902.) 

Extension from a point near the narrows of Lake 
Manitoba to a point between Edmonton and the Tete 
Jaune Cache. Notice given of application. (Mar. 14, 


1902.) 
Extension from a point on the line near Hanging 

Hide River (Saskatchewan), to the mouth of the Carrot 
River, near Pas Mission. (Mar. 14, 1902.) 
Extension from a point on the line near Swan River 
to the Pacific coast, at- or near Skeena River via Pine 
River Pass. Notice given of application. (Mar. 14, 1902.) 
Branch from Battleford to a point on the Brazeau 
River, Alberta. Notice of application given. . 

- Erwood-Prince Albert extension to be built as far 
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as Dogwood, 45 miles. Location surveys for the exten- 
sion, approximately 180 miles long, were made about a 
year ago. The country is flat and the work is easy, but 
has been delayed by scarcity of labor. 

*CANADIAN PACIFIC.—General reduction of grades and 
laying of 80-lb. rails on the 38 miles of track between To- 
ronto and Smith’s Falls, Ont., on the Ontario & Quebec 
Division. Work in progress. 

——*Grading completed for 34 miles beyond Yorkton. 
Assinniboine, on the Manitoba & Northwestern branch to 
Prince Albert. 

——*Extension from Labelle to Nomingue, by way of 
L’Annonciation, Que., 22 miles. Contract let to D. R. Me- 
Donald. 

—-—Extension to Glenboro, Man., 83 miles from main 
line. Under survey. 

*Extension in Manitoba, 106 miles long, to run 

from Kirkella in a northwesterly direction, crossing the 

Qu’Appelle River at Scissors Creek and terminating at 

“ping Graded and track laid to Scissors Creek, 40 

miles. . 





*Coast-Kootenay Line from the Pacific coast to 
Hope Mountain, about 100 miles. Graded for 35 miles, 
and track laid for 25. (Mar. 14, 1902.) 
: *Extension to Moosemin, Assiniboia, N. W. T., 90 
miles. Contract let to James Welch, Winnipeg, Man. 
——*Betterment of the Calgary & Edmonton, including 
general repairs, grade changes, etc. Work in ‘progress. 
Tmprovements;in the yards at Frank, in the Prov- 











ince, of;Alberta. A four-track rogdbed one mile long, and 
: 1/2 r of side tracks totaling about 10 miles, will be 
uilt. ped 


—*Pheasant Hills extension from Kirkella to Neudorf, 
106 miles. Entirely graded’ and track laid between Kirk- 
ella and Scissors Creek, 40 =miles. me 

CANADIAN TRANS-CON®INENTAL.—Announcement _ by 
Colonel Church, of London, Eng., the promoter, that capi- 
tal to build this projected line from a point near Quebec 
to Port Simpson, B. C., has been secured and that work 
will be begun at once on the Saguenay end. The projected 
line parallels the Canadian Pacific, but runs a considerab!e 
distance north. 

CANADIAN YUKON WESTERN.—New line from Dawson 
west to the boundary line, and along the northwest shore 
of the Yukon so_as to connect with any other railroad on 
the American side of the boundary. Application made to 
Dominion Parliament by Chas. Archer Dawson. 

CANSO & LOUISBURG.—Manitoulin & North Shore exten- 
sion, from a point between Sudbury and Little Current to 
a junction with the Algoma Central at Gorlais River, 130 
miles. Subsidy granted. (Mar. 14, 1902.) 

——-Extension from Grandique Ferry, N. S., to Arichat, 
eight miles. Subsidy granted. (Mar. 14, 1902.) 


*CAPE BRETON RY.—New line from Louisburg, on the east 
Coast of Cape Breton Island, N. S., to run southeast 86 
miles to Hawkesbury, on the Straits of Canso, with branch 
to Sydney and North Sydney. Proposed to use the harbor 
of Louisburg as a landing place for European mails, and 
the new line will form a connecting link in the Intercolo- 
nial at Hawkesbury for distributing mail to Canadian and 
United States points. Work being done by the Dom. Sec. 
Co. Estimated cost of railroad, $3,000,000; of bridge, 
$5,000,000. Subsidies of $3,200 per mile granted by Cana- 
dian Government. A similar amount is given by Provincial 
Government. Track laid for 25 miles, but work at -pres- 
ent at a standstill. M. EF. Evans, New York, President; 
Jay Downer, Chief Engineer; Edmund Guerin, Q. C., Mon- 
treal, Counsel. 

CARDIFF.—New line from Frank, Alberta, to the Cardiff 
Colliery, six miles. Notice given of application. Latch- 
— Macdougal & Daly, of Ottawa, are said to be inter- 
ested. 

CENTRAL ALBERTA.—New line from Calgary southeast to 
Lethbridge, in the District of Alberta, a distance of about 
100 miles. Notice given of application. Frederick Ville- 
neuve, of Montreal, is interested. This projected line 
parallels the route for which the Calgary & Edmonton 
already has a charter. 

CENTRAL ONTARIO.—Extension from Bancroft, Ont., north 
40 miles to Whitney. Subsidy of $3,000 per mile granted 
by Ontario Government. Also subsidy of $128,000; 40 
miles approved by the Dominion Parliament. J. D. Evans, 
Trenton, Ont., may be addressed. 

CENTRAL RAILWAY (NOVA SCOTIA).—Taken over by 
Mackenzie & Mann in connection with the Halifax & South- 
western. The Central Ry. has been sold several times and 
was originally chartered under the name of the Nictaux & 
Atlantic, with a cash subsidy and 150,000 acres of land 
additional. 

CHATEAUGUAY & NORTHERN (GREAT NORTHERN OF 
CANADA).—New line between Joliette, Que., on the line 
of the Great Northern, to Charlemagne, 23 miles. Work 
to begin at once. Pending the erection of a bridge to Bout 
de l’Isle, a ferry will be operated for purposes of connec- 
tion with Montreal. 

COAST-KOOTENAY.—Contract between the Government and 
McLean Bros., of Vancouver, B..@s, reported signed for a 
short line from the coast to Kootenay. Application to 
build such a line was made in April, 1901, by Wm. E. 
Oliver, of Victoria. 

COAST YUKON.—New line from a point at or near Kiti- 

oint on the 








maat Inlet, on Douglas Channel, and from a 

Yukon River, and thence by the most feasible route to 
Dawson. Application made January, 1902. (Mar. 14, 
1902.) 


*COLONISATION DU NORD.—New line from Labelle, Que., 
to Nominingue, 26 miles. Contract let to D. R. MeDonald 
(o.. Labelle, Que., and grading completed for 12 miles. 
Track laid between Labelle and Riviere Rouge, six miles. 
Honorable J. D. Rolland, of Montreal, is President. 

DIGBY & SYDNEY.—New line from Digby, N. S., to Windsor 
Junction, Mulgrave and Sydney, Cape Breton. Notice given 
of application. 

EAST KOOTENAY.—Arrangements with the Government of 
British Columbia are being made by Mackenzie & Mann for 
building this line from Hope to Midway, B. C., where the 
Canadian Pacific and Great Northern lines terminate. The 
Government wants a more direct route than the one pro- 
posed originally by the Canadian Pacific, and one has been 


surveyed through the mountains from Hope to Princeton. 
From there to Midway the conditions are easy and it is 
this route that has been chosen. The total distance is 
about 155 miles direct. (Mar. 14, 1902.) - 
EDMONTON & PEACE RIVER.—New line from Edmonton, 
Iberta, by way of Lesser Slave Lake and the Peace Val- 
ley, to Pine River, B. C. Application made to Parliament 
EDMONTON, YUKON & PACIFIC.—Seé Canadian Northern. 
EGERTON TRAMWAY.—New electric line from Stellarton 
north via New Glasgow to Abercrombie Point, Nova 
Scotia, 10 miles. Surveys reported completed. ig 2's 
Flaherty, Boston, Mass., is said to be interested. 
FREDERICTON & WESTERN.—Bill introduced in New 
Brunswick Parliament April 9, 1902, to incorporate this 
It was there stated that the project was in the 


company. 
interest of the Webb-Vanderbilt Syndicate in connection 
with the purchase of the Canada Atlantic, and the new 
lines in New Brunswick would form part of a through 


route from the west to Cape Breton. The bill gives the 
companies power to purchase charters of other railroad 
companies, 

GASPE & WESTERN.—A bill to incorporate this road again 
introduced April 25 in the Dominion House. The company 
asked powers to build from Fraserville, Que., to Metapedia, 
116 miles. Alexander Colby, New York, is an incorporator. 

GRAND TRUNK.—Improving the grades and double tracking 
from Hamilton, Ont., to Niagara Falls, 43 miles. This 
special work has been under consideration for some time, 
and the company has been putting in stone abutments to 
bridges of double width. Completed for 26 miles. Already 
double tracked from Toronto to Hamilton. Other sections 
between Hamilton and the St. Clair River Tunnel to be 
similarly improved later. (Mar. 14, 1902.) 

Overhead four-track viaduct from St. Henri to the 

Bonaventura Station in Montreal. City asked to con- 

tribute handsomely. The elevated portion would be 

reached by staircases and elevators. There would be eight 
tracks, with covered platforms, running in from Mountain 
street. The plan also includes the building of a series of 
arches of 20-ft. span, iron bridges at all the streets and 
iron trestle work at the station. Estimated cost from 
$1,500,000 to $8,250,000. Nothing done. (Mar. 14, 1902.) 
Magnetawan River line from Burk’s Falls, Ont., to 

Magnetawan River, two miles; $6,400 subsidy. Intend to 

begin work next summer. (Mar. 14, 1902.) 

*Double tracking between Port Union and Port 

Hope, Ont., 46 miles. Work being done by company’s 

forces, and is practically completed. 

Spur line prejected from Berlin, Ont., to the fac- 
tory of the Ontario Beet Sugar Co., and from that point 
to Bridgewater, at a cost of about $18,000. 

——*Spur line from Brantford, Ont., to Lynden, four 
miles. Work in progress. A cash bonus of $57,000 was 
granted this company by the City Council of Brantford, 
Ont., last year to build the above line. 

GRAND TRUNK PACIFIC.—It is stated that this com- 
pany intends to utilize the midland Division down to 
the main line of the Grand Trunk either at Port Hope 
or Belleville. from which there is a double track to Mon- 
treal. According to the present route, the line will pass 
through Maniwaki, 100 miles north of the capital, the 
terminus of the Ottawa, Northern & Western. 

*GREAT FALLS & CANADA (GREAT NORTHERN).— 
Standard gaging of this line, which extends from Great 
Falls, Mont., 200 miles north to Lethbridge, N. ee 
Building. Sold last year to the Great Northern. 

*GREAT NORTHERN OF CANADA.—Garneau 
tween Montreal and Quecbec. The distance between Que- 
bee and Garneau Junction is about 58 miles, and 17 miles 
will be saved by the cut-off. Practically completed. Build- 
ing by O’Hern & Williams. (Mar. 14, 1902.) 

Line between St. Sauveur, on the Montford & Gat- 

ineau, and St. Jerome, 10 miles. Contracts will be let 

soon. A. Doncet, Quebec, is Chief Engineer. 

Extension from Columbia, B. C., to the Granby, 
British Columbia, and Montreal mines near Greenwood, 

Re oe Surveys reported and work will probably begin 
within the year. 

~-Washington & Great Northern extension (known in 
Canada as the Vancouver, Victoria & Eastern) up Kettle 
River in Washington from Myers Falls, north along river 
into British Columbia, and west back into Washington, 
near Nelson: thence south through Curlew Valley to Re- 
public. Under contract from Marcus, Wash., to the Cana- 
dian Boundary, from Nelson to Republic, Wash., and from 
Carson to Cascade, B. C., a total of 73 miles. Grading 
well under way, and some track laid. (Mar. 14, 1902.) 

——aA short line from Lachute to Ste. Phillippe in Ar 
genteuil County, Quebec. Projected. 

—New railroad and steel bridge between Bout-De- 
l’Ile and Joliette. About 40 miles of building involved. 
Projected. (Mar. 14, 1902.) 

GUELPH & GEORGIAN BAY.—TIncorporation being asked 
for a company to build from Guelph north to Owen Sound 
or Meaford. Ont., 75 miles. D. Guthrie, Guelph, Ont., is 
said to be interested. - 

HALIBURTON, WHITNEY & MATTAWA.—Change of loca- 
tion of this projected line between Haliburton, Ont., the 
terminus of the Grand Trunk, and Mattawa, 92 miles. 
Notice given of application by Messrs. Gordon & Sampson, 
Toronto. (Mar. 14, 1902.) 

*HALIFAX & SOUTHWESTERN.—New line from New Ger- 
many to Caledonia, 150 miles. Contract let to Henry 
Sorette. Subsidy of $3,200 per mile granted by Dominion 
Parliament, and $13,500 per mile granted by the Nova 
Scotia Legislature. 

HALIFAX & YARMOUTH.——Proposed line from Halifax to 
Yarmouth, N. 8., 100 miles. Bonus voted by Halifax Coun- 
ty Council to purchase right of way. Surveys made, but 
no prospect of immediate building. 

HAMILTON & CALEDONIA (ELECTRIC).—Work. on this 
projected line between the points named in Ontario, 12 
miles; will be begun in the spring. J. G. Gauld, Hami!- 
ton, Ont., is interested. 

HAMILTON, GRIMSBY & BEAMSVILLE ELECTRIC.—Ex- 
tension from Beamsville to St. Catharines, Ont., 12 miles. 
Increased powers granted. 

HURON, BRUCE & MIDDLESEX ELECTRIC.—New_line 
from Goderich to Dungannon, Lucknow, Wingham, Brus- 
sels, Seaforth, Bayfield, London, Exeter, Clinton, Wiarton 

“and many other towns in Ontario. Total mileage pro- 




















“posed, about 300. 12 miles to be built this year. (Mar. 
14, 1902.) 


INDIAN RIVER.—New line from a junction of the existing 
line at or near the northern end of Lake Megantic in the 
Counties of Beauce and Compton, Quebec, to run south 
along the lake to a point on the international boundary 
near the River Moose. Application made February, 1902. 
by D’Arey Scott, Ottawa. (Mar. 14, 1902.) 

*INTERCOLONIAL.—-Extension from Charlottetown to Mur- 
ray River, 4444 miles. Contractors, Willard Kitchen and 
M. J. Haney, Charlottetown. 

It is proposed to relocate the line between the 

straits of Canso and Amherst, N. S., to connect with the 

Canso bridge at Cape Porcupine and then run along the 

coast to Harbor au Bouche, Antigonish, Pictou, Pugwash. 

and Amherst. : 

*Contract to build the branch line from Riviere 
Quelle, Kamouraska County, Que., to St. Denis Wharf, on 
St. Lawrence, six miles, has been let to Falcon & Vur- 
cell, of Cornwall, Ont. 

INVERNESS & RICHMOND.—Extension of 40 miles north- 
east from Broad Cove to Cheticamp, N. 8. Projected. W. 
Z. Earle, Toronto, Ont., Chief Engineer. 

IRONDALE, BANCROFT & OTTAWA.—To be complete4 
this year by the addition of 65 miles, making a total of 
115. The terminus of the line is to be near Caldwell Sta- 
tion on the Canada Atlantic. close to the Ottawa River. 
L. B. Howland, Irondale, Ont., is President. (See below.) 
‘(Mar. 14, 1902.) 

-Extension from a point 35 miles from Irondale, 10 

miles east. Subsidy granted March, 1902. (Mar. 14, 1902.) 














Extension from Kinmount Junction to Irondale. 
Ont., 10 miles. Subsidy granted March, 1902. (Mar. 14, 


1902.) 


cut-off be-* 
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DOUBLE-TRACK SCHERZER ROLLING LIFT BRIDGE ACROSS THE CHICAGO RIVER AT THE ENTRANCE 
TO GRAND CENTRAL STATION, CHICAGO. SPAN, CENTER TO CENTER OF BEARINGS, 275 FEET. 


SOME OF THE ADVANTAGES OF THE SCHERZER ROLLING LIFT BRIDGES 


1. The supporting piers may be on shore; no center and protection pier 
necessary. The navigable channel is unobstructed. 

2. When opened for the passage of vessels the SCHERZER ROLLING 
L IF T BRIDGE acts as a barrier, closing the roadway, and thus absolutely 
preventing the many disastrous p Briere common to swing bridges when 
opened. Without additional cost. the bridge itself forms the most perfect, 
substantial and successful bridge gate and signal ever invented. 

3. It is not necessary to bridge two channels where only one channel is 
required, as is the case with the swing bridge. This greatly shortens the 
length of bridge required. 

4. The unobstructed channel may be any width desired, even 1,000 feet 
wide. 

5. The bridge moves vertically within the lines of the roadway, no dock 
space being wasted, or no extra land or water space being required in mov- 
ing the bridge. 

6. The navigable channel of a canal or waterway must be widened in 
order to provide space for the swing bridge and pier obstruction, and two 
channels must be dredged and maintained. This is entirely unnecessary with 
the SCHERZER ROLLING LIFT BRIDGE. 

7. The first cost and the large cost of maintenance of the protection pier 
< 2 swing bridge is entirely saved by the SCHERZER ROLLING LIFT 
BRIDGE. 

8 THE SCHERZER ROLLING LIFT’ BRIDGE may be as wide or 
as narrow as desired. 

9. A number of SCHERZER ROLLING LIFT BRIDGES may be 
placed side by side and operated singly or jointly. 

10. Increasing traffic requiring additional railroad tracks may be accom- 
modated by adding additional single or double track SCHERZER ROLL- 
ING LIFT BRIDGES to the existing SCHERZER ROLLING LIFT 
BRIDGE. This is impossible with the swing bridge, as it must be discarded 
and removed whenever incréased traffic demands a wider bridge. 

11. Railroad and highway traffic are delayed because vessels move slowly 
and with difficulty through a swing bridge on account of the obstruction 
of the protection pier and the narrow openings prov ided. 

12. The delay to railroad and highway traffic is reduced to a minimum 
with the SCHERZER ROLLING LIFT BRIDGE, because the single open- 
ing in the center of the channel without a pier obstruction permits the rapid 
and easy movement of vessels. 

13. Time is also saved because the SCHERZER ROLLING LIFT 
BRIDGE is opened or closed more rapidly than any swing bridge; usually 
within thirty seconds. 








14. Time is also saved because tugs and small craft require only a par- 
tial opening of a low bridge. 

15. The SCHERZER ROLLING LIFT BRIDGE may be a simple 
truss, an arch or a cantilever aan, and is absolutely safe for the heaviest 
loads and longest spans required 

16.. When open, a SCHERZER ROLLING LIFT BRIDGE is safer 
against wind pressure than a modern high office building, because the bulk 
of the. weight is in the rolling segments and counterweights at or below the 
roadway. In case of cyclone it may be closed and placed out of danger. 

17. The bridge is at rest when opened at an angle of forty degrees. The 
movable parts cannot fall and thus injure the br idge or a passing vessel. 

The roadway of a SCHERZER ROLLING LIFT BRIDGE can be 
at any desired height. 

19. The SCHERZER ROLLING LIFT BRIDGE may be either a single 
or a double leaf structure. 

20. The bridge is economical to construct and maintain. 

21. The navigable waterway is crossed by the shortest possible movable 
span. 

22. The large rollers are the most perfect known mechanical device to 
overcome friction. 

23. The bridge may be operated by electrical, steam or gas motors, or by 
hand. 

24. Little power is consumed in operation. 

Even a six-track bridge is operated by one man. 
Accidents are impossible, because the bridge closes the roadway when 


The erection of a SCHERZER ROLLING LIFT BRIDGE is rapid 
and economical, and need not obstruct or delay either railroad, highway or 
vessel traffic. 

28. The substructure of a SCHERZER ROLLING LIFT BRIDGE 
costs less than the substructure of a swing bridge. 

29. The wide angle of movement always possible for a vessel passing 
through a SCHERZER ROLLING LIFT BRIDGE is especially valuable 
in a curved channel. This is impossible when a swing bridge is used with 
the usual long swing protection occupying the center of the curved channel. 

30. A large number of railroad and highway swing bridges have been 
and are being removed and replaced by SCHERZER ROLLING LIFT 
BRIDGES because of the superior advantages of the latter. 

31. For railroad, street railway and highway traffic, the SCHERZER 
ROLLING LIFT BRIDGE is the safest, simplest, most rigid. rapidly oper- 
ated, efficient, durable, economical and artistic movable bridge ever con- 
structed. 


Preliminary Sketches and Estimates of Cost Furnished to Responsible Parties in any Part of the World Upon Request, Accompanied by the Necessary Data 


THE SCHERZER ROLLING LIFT BRIDGE CO. 


Main Offices: 1616 Monadnock Block, Chicago, U. S. A. 


AN ANYTHING be more 
wasteful than to first 
dredge out and improve a 
river, channel, canal or har- 
bor and then build a swing 
bridge to obstruct the middle 
and best part of it, giving 
two inadequate side channels 
where one adequate center 
channel is required 


LOOK UP FOR THE MODERN 








This Illustration is Typical of the Center-pier Swing Type of Bridge. 


The Out-of-date, Dangerous and Expensive Method of 
Crossing a Navigable Waterway. 


AND SCIENTIFIC SOLUTION OF THIS: PROBLEM 
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NEW YORK ELEVATED RAILROAD LOCOMOTIVES 


Desirable for suburban, logging, plantation, contractors and light railroad service generally. 


BENJAMIN WATSON, 66-70 Beaver Street, New York. 


COFFEE EXCHANCE BUILDING 


NEW AND SECOND HAND STEEL RAILS, LOCOMOTIVES, CARS, GENERAL RAILROAD AND CONTRACTORS EQUIPMENT 














Extension from Palmer Rapids to Renfrew, Ont., 50 
miles. Subsidy granted March, 1902. (Mar. 14, 1902.) 

*JAMES BAY.—Extension from Parry Sound, Ont., to Sud- 
bury, 90 miles. Surveyed to French River, 60 miles. Four 
miles of track from the Quebec siding on the Canada At- 
lantic to Parry Sound now in operation. 

KENT NORTHERN.—Extension from Kent Junction on the 
Intercolonial, through the counties of Kent and Queens 
to form a junction with the Central R. R. of New Bruns- 
wick, near Chipman, N. B. Charter asked. (Mar. 14, 
1902.) 

KINGSTON & PEMBROKE.—Extension from Sharbot Lake 
to Carleton Place, Ont., 36 miles, via Zealand, Playfair 
and Lanark. Application made to Dominion Parliament 
for extension of time in which to build. 

KLONDIKE MINES.—Extension from Dawson to the Ste- 
wart River, 84 miles, with branches along this river to 
its source, and to its entrance to the Yukon River. Appli- 
cation made to Parliament. Il. B. MeGiverin, of Ottawa, 
is the applicant. 

KOOTENAY, CARIBOU & PACIFIC.—New line to build 
northwest from Golden, B. C., to Yellowhead Pass and 
thence to Port Simpson, with branches. Notice given of 
application. Harvey & McCarter, solicitors, Fort Steele, 
B. C., may be addressed. 

KOOTENAY PASS & FORT CHURCHILL.—New line from 
Kootenay Pass, on the eastern boundary of British Colum- 
bia, to Fort Churchill, on Hudson Bay. Application made 
for incorporation. 

KOOTENAY RY. & NAVIGATION.—Extension from Arrow- 
head to Lardeau, B. C., on the northern shore of the Up- 
per Arrow Lake, 30 miles. Likely to be completed this 
year. (Mar. 14, 1902.) 

LAC SEUL, RAT PORTAGE & KEEWATIN (Electric). 
New electric line in a southerly direction from Lac Seul, 
in the Rainy River District of Ontario, by way of Keewatin 
and Rat Portage to a point on Shoal Lake, near the Mi- 
kado mine. Notice given of application. C. W. Chadwick, 
Ingersoll, Ont., is a promoter. 

LAKE ERIE & DETROIT RIVER.—New line from a point 
south of Walkerville, in a westerly direction to the Detroit 
River or Lake Erie near Amherstburg; also branches from 
Walkerville to Sandwich and from Sarnia to St. Thomas. 
Incorporation being asked from Dominion Varliament. 

LAKE SUPERIOR & ROCKY MOUNTAIN NAVIGATION.— 
Application made to the Canadian Parliament for an act 
of incorporation of a system of canals from some point 
on Lake Superior to the Lake of the Woods by way of 
the Rainy River, and from the Lake of the Woods to the 
Red River; thence along Red River and other waterways 
to Cedar Lake on the Saskatchewan River, and from thence 
into Alberta to a point at or near Calgary, and to other 
points. McLeod Stewart. of Ottawa, is Solicitor. 


LINDSAY, BOBCAYGEON & PONTYPOOL.—Subsidy grant- 
ed March, 1902, for a line from Bobcaygeon to Lindsay, 
16 miles. W. T. Jennings, Toronto, Ont., Engineer. (Mar. 
14, 1902.) 

LONDON, AYLMER & NORTH SHORE ELECTRIC.—Arti- 
cles of incorporation filed in New York by this company to 
build an electric railroad 50 miles long in Canada. James 
H. Hitchcock, J. Edward Howard, and others, of New York 
City, are directors. 

MANITOBA & KEEWATIN.—New line from the city of 
Winnipeg northeasterly through Manitoba to its eastern 
Boundary, and thence easterly through the District of 
Keewatin to tidewater at the mouth of the River Severn, 
or southeasterly therefrom, with power to build branches 
to Lake Winnipeg and to the main line of the Canadian 
Pacific. Charter granted by Dominion Parliament. How- 
ell, Mathers & Howell, Winnipeg, are interested. 

MANITOBA & NORTHWESTERN.—New line from Prince 
Albert northwesterly to a point on the Saskatchewan River 
near Battleford, and thence to_a point on the Calgary & 
Edmonton near Wetaskiwin. Notice given of application. 

MANITOBA ROADS.—Application made to Manitoba Legis- 
lature to incorporate a company to build an extensive sys- 
tem of railroads in Manitoba, connecting Emerson and 
Winnipeg, Emerson and Lake Winnipegosis. C. E. Hamil- 
ton, St. Paul, Minn., is interested. 

MANITOULIN & NORTH SHORE.—New line in Canada be- 
tween Sudbury on the Canadian Pacific and Little Current, 
Ont., 66 miles. Location surveys completed and contracts 
to be let soon. T. J. Kennedy is General Superintendent at 
Sault Ste. Marie. 

New line from Meadford to Tobermary, Ont., 72 
miles. Bids asked. 

——-Projected line from Fitzwilliam Island to the Ger- 
trude mines, 28 miles. 

MATANE & GASPE.—New line from a point near St. Oc- 
tave de Metis, Que., to Gaspe Basin, by way of Matane, 
to connect with the Atlantic, Quebec & Occidental, and to 
build several branches. The incorporators are: Prefon- 
taine Bros., Francis Parent and others. Total distance, 
about 200 miles. Application made January, 1902. (Mar. 
14, 1902.) 

MAYBOU & GULF.—Extension of 34 miles from a point on 
the Inverness & Coal Co.’s line, to a point on the Inter- 
eolonial at Orangedale. Projected. A _ line will also be 
built from a point near Point Tupper, N. S., to Port Rich- 
mond, five miles. Grading will be done by the company’s 
forces under the charge of Chief Engineer, F. R. Page. 


MEDICINE HAT & NORTHERN ALBERTA.—Incorporated 
to build from Medicine Hat, in the Province of Alberta, 
N. W. T., to Victoria, on the North Saskatchewan River, 
paralleling the Calgary & Edmonton for 250 miles. The 
bill was passed by the House, but the bonding power was 
reduced to $15,000 a mile. F. H. Phippen, Winnipeg, 
Man., is interested. 

MONTREAL SUBWAY.—Incorporation asked for a subway 
under the St. Lawrence River from Montreal to the South 
Shore for general purposes, including electric and steam 
railroad and passenger traffic. Permission to charge tolls 
and to lease the subway is also asked. Robert Reford, of 
Montreal, and Hon. Lyman Jones, of Toronto, are incor- 
porators. 

NEPIGON.—Charter amended May, 1902, allowing this 
company to extend terminus on Lake Nepigon as far north 
as James Bay only, withdrawing permission to build 
branches to Port Arthur and Port William, as granted in 
the original charter. Permission to use either steam or 
electricity was given. 

——Line from Nepigon, Ont., to Lake Nepigon, 40 
miles. Contracts to be let soon. P. B. Weidener, of 
Detroit, Mich. may be addressed. 

*NEW BRUNSWICK COAL & RAITLWAY.—Contract let to 
the Barnes Construction Co. to build an extension from 
the New Castle coal fields, N. B.. to Gibson, on the Can- 
ada Eastern, 30 miles. Work will be begun at once. 

NEW ONTARIO CENTRAL.—New line from a point on the 
Canadian Pacific between Dryden and Eagle River, Ont., 
to run in a northerly direction to a point near the west 








erly end of Lac Seul, about 80 miles. Application made 
February, 1902. (Mar. 14, 1902.) 


NEW WESTMINSTER, VANCOUVER NORTHERN & 
YUKON.—Final location of this line is now being made, 
and work will begin on the grade at both ends as soon 
as surveys are completed. It is proposed to build north 
from Vancouver, B. C., by way of Quesnelle and Hazleton 
to the boundary line of the province, with several branch- 
es. John Hendry is President. 


*NIAGARA, ST. CATHARINES & TORONTO (Electric).— 
Extension to Hamilton, 33 miles. Contracts reported let. 
The line operates at present between St. Catharines and 
Niagara Falls, 12 miles. 

NIPISSING & OTTAWA.—New line from a point on South- 
east Bay, at the east end of Lake Nipissing, northeasterly 
to a point on Trout Lake, and thence through the town- 
ships of Phelps and French to a point on the Ottawa 
River at or near the Opemicon River. Application made. 
(Mar. 14, 1902.) 

—New line from the surveyed line to the east end of 
Lake Nipissing, near the mouth of the French River. No- 
tice given of application. Pearson & Denton, of Toronto. 
are interested. 

NORTH COLCHESTER.——Surveys reported in Nova Scotia 
between Truro and the North Shore. E. L. Haskett Smith, 
of Truro, is the engineer. 

NOVA SCOTIA NORTHERN.—Incorporation asked to build 
from a point on the Eastern Extension line to a connec- 
tion with the Oxford & New Glasgow. T. S. McMullen, 
of Truro, N. S., is interested. 


*NOVA SCOTIA ROADS.—New line from Middleton to Vic- 
toria Beach, N. S., 45 miles. Contract let to M. J. 
O’Brien, of Halifax, N. S. 

——New line from Windsor Junction to the Strait of 





Canso. Likely to be built. (Mar. 14, 1902.) 
*New line, 50 miles long. on Cape Breton, Nova 
Scotia. Contract reported let to Leckie & Collins, Con- 


tractors, Pittsburgh, Pa. (Mar. 14, 1902.) 

New road from the mines of the Mabon Coal & Min- 
ing Co., in Cape Breton, to Sydney, 80 miles, connecting 
the Richmond & Inverness and the Colonial Railroads. J. 
B. Cann is President, Halifax, N. S. 


ONTARIO ROADS.—The Ontario Government has_ been 
asked for a bonus of $3,000 per mile for a projected rail- 
road between Morrisburg and Ottawa, 45 miles. 

New line between Port Rowan and Collingwood, 

Ont. Projected by John Charlton, M. P. P., for Colling- 

wood. (Mar. 14, 1902.) 

New electric line from Toronte to Cornwall, Ont., 

with a branch line from Brockville to Ottawa, is an- 

nounced in the Consular reports. Projected. A line -such 
as indicated could not be less than 325 miles long. (Mar. 

14, 1902.) 

Line four miles long from Massey, on the Sault 

Ste. Marie branch of the Canadian Pacific in a_ northerly 

direction to copper mines. Surveys completed. D. M. 

Brodie, Massey, Ont., is interested. 

*Work practically completed on new lumber road 
in Ontario from Whitney Station to Big Opeongo Lake, 
15 miles. Building in the interest of the Whitney Lum- 
ber Co. Thomas McLaughlin, of Ottawa, is the Con- 
tractor. 

*ORFORD MOUNTAIN.—Extension of seven miles from 
Kingsbury, Que.. to Windsor Mills. One mile of track 
laid. The Orford Mountain is at present in operation 
—— the Canadian Pacific at Eastman, to Kingsbury, 27 
miles. 


OTTAWA, BROCKVILLE & ST. LAWRENCE.—New line 
55 miles long from Ottawa, through Richmond, Merrick- 
ville & Rideau Counties to Brockville, Ont. Surveys com- 
pleted, and contracts to be let soon. This branch will 
afford direct connection with the Grand Trunk, and by 
means of a ferry, will also connect with the New York 
Central & Hudson River at Morristown on the St. Law- 
rence. E. J. Walsh, of Ottawa, is interested. 


*OTTAWA, NORTHERN & WESTERN.—Extension from 
Gracefield north to Maniwaki, via Bouchette Station, 23 
miles. Graded as far as Blue Sea Lake, 15 miles from 
Gracefield. H. J. Beemer, Room 30, Central Chambers, 
Ottawa, Ontario, is the Contractor. 


PACIFIC NORTHERN & OMINECA.—New line from tide- 
water at the head of Kitemat Arm, B. C., to Hazleton. 
Route located for 82 miles. (Mar. 14, 1902.) 


PEACE RIVER.—Charter of the Edmonton & Lesser Slave 
Lake to be revived under this new name. The purpose 
of the company is to build a railroad in Northwest Terri- 
tory through to the Pacific coast at Port Simpson. via the 
Peace River Pass, which may serve as the Pacific Coast 
Division of the Canadian Northern. (Mar. 14, 1902.) 


PEMBROKE SOUTHERN.—Subsidy granted March, 1902, 
7 Reg from Pembroke, Ont., to Ross. 16 miles. (Mar. 
» 1902.) 


PETERBOROUGH RADIAL.—-New electric line from Peter- 
borough to Ashburnham, Lakefield and through the town- 
ship of Otonabeec to Rice Lake, Ont. Application made 
February, 1902. (Mar. 14, 1902.) 


*PRINCE EDWARD ISLAND.—42% miles of line under 
contract to Willard Kitchen, of Orwell. P. E. I., between 
Charlottetown and Murray River, and the line is pro- 
jected from Murray River to Murray Harbor, seven miles 
additional. H. J. Mackenzie is the Engineer in Charge. 
(Mar. 14, 1902.) 


*QUEBEC & JAMES BAY.—New line from the city of Que- 
bec, or from some point on the Quebec & Lake St. John 
between Quebec and Roberval, to James Bay, and to the 
mouth of the Nottaway River thereon. Application to 
the Quebec Legislature January, 1901, by Hon. L. Gar- 
neau and others, of Quebec. Subsidy voted. and work be- 
gun on the first 60 miles. (Mar. 14, 1902.) 


QUEBEC & LAKE HURON.—-New line from Quebec to a 
point on the French River near Lake Huron. Work to 
begin soon: E. F. Wing and N. E. Evans are the En- 
gineers. 

QUEBEC & NEW BRUNSWICK.—New line from Chaudiere 
Junction, Que., toward the present terminus of the St. 
Francis branch of the Temiscanata Ry., N. B., and thence 
to mouth of St. Francis River. 68 miles. Subsidies grant- 
ed by Dominion Parliament, New Brunswick and Quebec 
Governments. Expect to begin work this spring. J. Costi- 
gan, Quebec, President. 

QUEBEC CENTRAL.—Branch from Scott's Station to a 
point on the River St. Lawrence at or near the southern 
extremity of the bridge now building over the River St. 
Lawrence by the Quebec Bridge Co., and thence to an- 
other point on the River St. Lawrence on the south bank, 
about 5 miles from the bridge. Application made to Leg- 
islature of Quebec, but no surveys and no definite route. 























QUEBEC, NEW BRUNSWICK & NOVA SCOTIA.—New line 
from Quebec southeasterly to Edmundston; thence to 
Moncton, N. B., thence to New Glasgow, with a terminus 
at Country Harbor, N. S. Notice given of application. 


QUEBEC ROADS.—New line from the northern terminus of 
the Quebec bridge to the city of Quebec, to establish ter- 
minal facilities also in Quebec. Nothing done. D’Arcy 
Scott, Ottawa, interested. (Mar. 14, 1902.) 

New line from the Bay of the Seven Islands through 

the Counties of Saguenay and Chicoutimi to Quebec. Ap- 

plication made. 

New line from Joliet, in a northerly direction to 

Ste. Michael Emilie de L’Energie, and thence in a north- 

westerly direction to Lake Manuan. Notice given of ap- 

plication. D. J. McDongal, Ottawa, Ont., is interested. 


*QUEBEC SOUTHERN.—Extension of South Shore line 
from St. Francois, Que., northeast along the St. Lawrence 
87 miles to Chaudiere Junction. The line now runs from 
Montreal to St. Francois, 62 miles. Contracts reported 
let. H. A. Hodge, President, Montreal. 

Extension from Sorel through the Counties of 
Richelieu, Yamaska, Nicolet, Lotbiniere and Levis to the 
town of Levis. Application made January, 1902. Con- 
tracts will be let soon. 

RED DEER VALLEY.—Application made to revive the cor- 
porate powers of this company. It is proposed to build 
from Calgary along the Red Deer River Valley. 

REGINA & HUDSON BAY.—New line from a point on the 
International boundary between the second and third me- 
ridians, to Regina, and thence through Craven in a north- 
erly direction to Carrot River and Fort Churchill. Notice 
given of application. McGiverin & Hayden, of Ottawa. 
Ont., are interested. 

*REPUBLIC & KETTLE RIVER.—New line in British Co- 
lumbia and Washington, from a point near Grand Forks, 
B. C., via Nelson and Curlew, to Republic, Wash., 42 miles. 
Known also as the Grand Forks & Kettle River. Grading 
completed by Chas. Ferguson & Co., Contractors, and 15 
miles of track laid. (Mar. 14, 1902.) 

Extension from Ferguson to Sheridan Camp, 7 
miles. Projected. (Mar. 14, 1902.) 

RESTIGOUCHE & WESTERN.—Announcement is made by 
Thomas Malcolm, Contractor, that the necessary financial 
arrangements are completed for building this road, on 
which work is already begun between Campbellton, N. B.. 
and St. Leonard, N. B. Ten miles of this line were com- 
pleted gaa between Campbellton and Glencoe. (Mar. 














*ST. JOHN VALLEY & RIVIERE DU LOUP.—New line 
from Woodstock, Ont., 75 miles northeast. Contract re- 
ported let. It is said that the line will be completed with- 
in 18 months. (Mar. 14, 1902.) 

ST. LAWRENCE & MEGANTIC.—Subsidiary company to 
build a new railroad along the shore of the St. Lawrence 
River from Becancour, Que., to a point at or near the 
head of Lake Megantic, a distance of about 90 miles, in a 
southeasterly direction. Permission asked February, 1902. 
(Mar. 14, 1902.) 

ST. LAWRENCE & NORTHERN.—New line from the City 
of Three Rivers, on the St. Lawrence River, Que., in a 
northerly direction to La Tuque, Champlain County, on 
the west shore of the St. Maurice River, with a branch 
from a point near the mouth of the river Matteawan, 
Champlain County, west along the river to a point in 
Berthier County. Application made January, 1902. (Mar. 
14, 1902.) 

ST. MARY’S RIVER.—Extension north and west by way 
of the North Kootenay Pass to a point on the Kootenay 
River in British Columbia between Wardner and the In- 
ternational boundary, with power to build branches addi- 
tional. The proposed extension would reach the Crows 
Nest coal fields. Application made January, 1902, by Wal- 
ter Barwick, Toronto. (Mar. 14, 1902.) 

SALMON RIVER.—New line from Ortonville siding, on the 
Canadian Pacific, to a point near Salmon River Mill, Vic- 
toria County, B. C. Application filed. 

*SANDWICH, WINDSOR & AMHERSTBURG ELECTRIC.— 
Application is being made to the Ontario Parliament for 
an act to amend this company’s charter so as to enable 
it to extend its line from Amherstburg, Ont., through Col- 
chester to Harrow; also to build a line east from Sand- 
wich to a point near the village of Tecumseh, Power to 
issue bonds or other securities to the extent of $1,000,000, 
including bonds now outstanding, is also asked. The pro- 
posed extensions aggregate about 30 miles; 15 miles of 
line have been built. (Mar. 14, 1902.) 

SAULT STE. MARIE.—Re-incorporation asked with all the 
privileges and powers granted under previous acts of in- 
corporation. The intention is to build from Gravenhurst 
to Sault Ste. Marie by way of the French River, and also 
to build a branch line to Lake Temiskaming, etc. The 
proposed distance is 400 miles. John Bell is Solicitor for 
the Sault Ste. Marie Co. 

SHAWINIGAN FALLS TERMINAL.—Incorporation asked 
from the Government of Quebec for a railroad to run 
in the Counties of St. Maurice and Champlain, Que. J. 
BE. Aldred, of Montreal; Vivian Burrill, of Shawinigan 
Falls, and others are interested. 

SHEDIAC & COAST.—New line from Shediac, N. B., via 
Shemogue, to Cape Tormentine, 40 miles. Two bridges of 
about 100 ft. span across the Abonshagan and Kouchian- 
bouguac Rivers, and an arch across the Tidmish River be- 
tween Shediac and Shemogue. Stations at Barachois, Cape 
Bald and Shemogue. Surveyed, and tenders for the first 
20 miles to be asked shortly. Judge A. T. Trueman, St. 
John, is President; A. P. Barnhill, St. John; A. B. Copp, 
Sackville; Dr. E. A. Smith, Shediac, and R. A. Irving, 
Buctouche, Directors. (Mar. 14, 1902.) 

SOUTH ESSEX ELECTRIC.—New line from Windsor, Ont.. 
32 miles in an air line southeast to Point Pelee and Leam- 
ington. Franchise bought by Everett-Moore syndicate, 
ee ° is said that work will be begun soon. (Mar. 14, 

SOUTH ONTARIO PACIFIC.—Mr. Charles Drinkwater, Sec- 
retary, has given notice of an application to the Parlia- 
ment of Canada at its next session for an extension of 
time for building this line. Nothing has been done toward 
building. 

SOUTH WESTERN TRACTION COMPANY.—Tenders asked 
to build a portion of this line in Ontario, 10 miles long, 
between London and Delaware. Franchises are being 
sought from the London City Council to operate over_cer- 
tain streets. The company has power to build from Glen- 
coe, Ont., through London to Hamilton. J. C. Rumball, 
London, Ont., is the principal promoter. 

TEMISKAMING & NORTHERN.—New line from North Bay. 
Ont., north and east through Widdifield, Stewart and 
Hammell, touching the northeastern arm of Lake Tema- 
gaming and then running through the Temagaming Forest 
Reserve to Thornloe, on Wabis Bay, which is an inlet of 
Lake Temiskaming, a total of about 100 miles. Contract 
for first 10 miles let to A. R. McDonnell, North Bay, Ont. 
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AS A HOPPER CAR-CENTER DUMPING 


Rodger Ballast Car Co.’s Convertible Car, Class C. S. 


STEEL UNDER-FRAME 


41 FT. LONG 50 TONS CAPACITY 


Changed from Center-Dump Car to Side Dump Car in 20 minutes 


ALL WOOD CONSTRUCTION IF DESIRED 
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AS A GONDOLA CAR-SIDE DUMPING 


Rodger Ballast Car Company 


MULTI-SERVICE CARS 
Fisher Building CHICAGO, ILL. 
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THUNDER BAY, NEPIGON & ST. JOE.—Subsidy granted 
March, 1902, for a line 10 miles long, from a point 30 
miles east of Port Arthur, Ont. (Mar. 14, 1902.) . 

TILSONBURG, LAK ERIE & PACIFIC.—Extension _pro- 
jected from Ingersoll to Collingwood, Ont., making a con- 
nection through from Lake Erie to the Georgian Bay. J. 
H. Teall, Tilsonburg, Ont., is Gen. Mgr. 

'TIMAGAMI.—-New line from Sturgeon Falls, Ont., on the 
Canadian Pacific, to the south end of Lake Timagami, via 
Sturgeon River Valley, 40 miles. Nothing done yet, but 
expects to let contracts about May 1 . Geo. E. Silvester, 
Sudbury, Ont., is Chief Engineer. (Mar. 14, 1902.) 

TORONTO & HAMILTON ELECTRIC.—New electric line 
between Hamilton, Burlington, Oakville and Toronto, a 
total of about 50 miles, paralleling the Grand Trunk. Ap- 
plication made January, 1902, by Henry T. Thurber, of 
Detroit. Surveys between Hamilton and Oakville now be- 
ing made by 8S. H. Sykes. (Mar. 14, 1902.) 

TORONTO & OTTAWA ELECTRIC.—New electric line be- 
tween Toronto and Brockville, which is later to be ex- 
tended on to Ottawa and Cornwall. The new railroad will 
shorten the distance between Toronto and Kingston by 35 
miles. Surveys made. R. H. Carson, Kingston, Ont., in- 
terested. (Mar. 14, 1902.) 

TORONTO, LINDSAY & PEMBROKE RY.—Plans filed with 
the Minister of Public Works for his approval of 20 miles 
through the townships of Carlow and Monteagle, Ont., in 
addition to the eight miles already approved. 

TORONTO SUBURBAN ELECTRIC.—Extension in Ontario 
from Lambton Mills to Hamilton, 40 miles southwest. 
Surveys. F. Turner, of Toronto Junction, is President. 
(Mar. 14, 1902.) 

*TRANS-CANADA.—New line surveyed from Roberval, Que., 
in the direction of Moose Factory, and 60 miles of this 
was cleared. Moose Factory is about 380 miles from 
Roberval and contract for this portion of the work was 
let to Colonel G. E. Church, of London, Eng., in October, 
1902. The ultimate intentions of the company call for 
a line from Port Simpson, on the Pacific coast, to either 
Chicoutimi or Quebec. Application was made to Parlia- 
ment last spring to grant running powers over the Quebec 
& Lake St. John road between Roberval and Quebec. R. 
Gardiner, Secretary of the Executive Committee, Quebec, 
may be addressed. , 

VANCOUVER & COAST KOOTENAY.—Incorporation asked 
from Parliament for a line from Vancouver, B. C., to 
Midway, 200 miles east. 

*VICTORIA BEACH (Electric).—New line from Middleton, 
Annapolis County, to Victoria Beach, Ont., 40 miles. Ten 
miles have been graded. J. O’Brien, Ottawa, Contractor. 

*VICTORIA TERMINAL RY. & FERRY.—Work is reported 
begun on the Island section of this project, which is to 
connect Victoria, B. C., with the Great Northern. Capt. 
Mackenzie, of Vancouver, is in charge of the work. (Mar. 
14, 1902.) 

*VICTORIA, VANCOUVER & EASTERN.—New line from 
Vancouver, B. C., east about 330 miles, via New Westmin- 
ster, Hope, Princeton, Kereneos and Midway, to Grand 
Forks, with a branch from the Coldwater River through 
Nicola Valley to Nicola Lake; another from Otter Flat 
southeast 30 miles along the Tulameen River, and others 
not to exceed 30 miles each. Alexander Ewing, New West- 
minster, and W. L. Nicol, Vancouver, Directors. Contract 
for track laying from Marcus, Wash., to Grand Forks, let 
to Porter Bros. (Mar. 14, 1902.) 

*Five-mile branch from Grand Forks to Phoenix, 
near the Granby Smelter. Building. 


YASHINGTON & GREAT NORTHERN.—Incorporated in 
Washington July, 1902, by officers of the Great Northern, 
to build a line 250 miles long from Wenatchee north along 
the west side of the Columbia and Okanogan Rivers cross- 
ing the latter north of Ophir, and thence along the east 
side to Osoyoos Lake, B. C., with a branch from the mouth 
of Bonaparte Creek east to Republic and Marcus, and up 
the Kettle River to the Victoria, Vancouver & Eastern 
connection at Cascade. Completed between Cascade and 
Carson, B. C. . 

WELLAND & LAKE ERIE.—New line from Welland, Ont., 
southerly to Port Colborne, and thence in an easterly di- 
rection to Fort Erie, 30 miles. Notice given of applica- 
tion. A. E. Pew, Welland, Ont., is interested. 

‘WESTMINSTER, VANCOUVER & FRASER VALLEY.—Ap- 
plication made for a charter to build from Vancouver to 
New Westminster, on the Fraser River, thence in an east- 
erly direction through Surrey, Langley and Sumas to Chil- 
liwack, 60 miles. 

WINDSOR & LEAMINGTON.—New electric line from Wind- 
sor, Ont., across the river from Detroit, Mich., to run 
southeast about 30 miles to Leamington. Organized De- 
cember, 1900. Stated that building is to be begun in the 
spring. J. F. Webb, of Ypsilanti, Mich., principal pro- 
moter. (Mar. 14, 1902.) 

WINDSOR, ESSEX & LAKE SHORE RAPID (Electric).— 
Extension from Windsor to Kingsville, Ont., 25 miles. 
Seligman, Burk & Co., of New York City, are interested. 

WINDSOR, SANDWICH & AMHERSTBURG (Electric).— 
New line in Ontario will be extended to Amherstburg, as 
a by-law granting the road $10,000 was passed in Am- 
herstburg June, 1902. The length of the line will be 22 
miles. 

WOLFE, MEGANTIC & LOTBINIERE.—New line in Que- 
bec from Lime Ridge, in the County of Wolfe, to Quebec 
through the Counties of Wolfe, Megantic, Lotbiniere and 
Levis, by way of the valley of the Thames River. Char- 
tered, but nothing done yet. W. H. Lamby, Sec., Inver- 
ness, Que. 

YUKON PACIFIC.—New line from a point on or near the 

Chilkat River, on the International boundary between 

Alaska and British Columbia, to a point at or near Rainy 

Hollow, B. C., and thence northeast to the Yukon, near 

White Horse. F. H. Chrysler, Ottawa, Solicitor. Incor- 

porated in May, 1902. 
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BRIDGE WORK PROPOSED. 


United States. 


ALABAMA, 


BIRMINGHAM.—The Board of Revenue of Jefferson County 
has ordered four bridges built. Address A. J. Tarrant. 

ESCAMBIA COUNTY.—Congress has passed a bill authoriz 
ing the Commissioners of the Court of Escambia County, 
Ala., to build a bridge across Conecuh River. 

EUFAULA.—A bill is in Congress authorizing the Brunswick 
& Birmingham. R. R. to build a bridge across the Chatta- 
hoochee River, at or near Eufaula. 

GENEVA COUNTY.—Congress has passed a bill authorizing 
the Commissioners of Geneva County, Ala., to build a 
bridge across the Choctawhatchee River. 

HUNTSVILLE.—A company is forming here to 
bridge over Tennessee River near Whitesburg. 

LEWIS BLUFF.—-A bill is in Congress authorizing a rail- 
road bridge across the Tennessee River at a point between 
Lewis Bluff, Morgan County, and Guntersville, Marshall 
County, Ala. 

LUVERNE.—tThe Atlantic Coast Line will build bridges at 
certain streets. 
MONTGOMERY.—W. 
to cross Tallapoosa River near here. 
Montgomery & Autanga Bridge Co. 
- -The County will let contracts soon for a_ bridge 

at Lavina. 

PITTSBORO.—Russell County hereafter will only build steel 
bridges and contemplate in the near future building the 
first bridge of that kind near Pittsboro. 

WILCOX COUNTY.—A bill is in Congress authorizing the 
Pensacola. Alabama & Tennessee Ry. to build a bridge over 
Alabama River in Wileox County, Ala. 


build a 


T. Kendrick is interested in a bridge 
The company is the 


ARIZONA. 


PHOENIX.—The Board of Supervisors is considering build- 
ing a wagon bridge over Salt River. Total cost, $40,00U. 
—— The Phoenix & Eastern will need a bridge across the 
Gila River. W. A. Drake, of Prescott, is Chief Engineer. 


ARKANSAS. 

——The Memphis, Helena & Louisiana (Missouri Pa- 
cific) will need bridges to cross the Arkansas, White and 
St. Francis rivers. Congress has already authorized the 
St. Francis River bridge. 

BLACK ROCK.—The Arkansas & Northern will need one 
steel bridge and two trestles. J. H. Myers, President. 
Dil QUEEN.—The County will build a $5,000 bridge over 

Rolling Fork River. 

FORT SMITH.—A pontoon bridge is proposed over Arkan- 
sas River. Address the Commercial League. 

HOT SPRINGS.—A steel bridge 500 ft. long will be built 
over Ouachita River. The Commissioners of Garland 
County will soon want bids. 

JASPER.—Newton County will build a bridge 20 miles from 
the railroad station, but has not yet accepted plans. Ad- 
dress the County Judge at Jasper. 

MARION.—The St. Louis & San Francisco will put in new 
steel bridges between Marion and Luxora. 

MOORS ROCK.—A bill is in Congress authorizing a bridge 
across the Arkansas River, at or near Moors Rock. 

NEWPORT.—The Newport vane. Belt & Terminal Ry. Co. 
has incorporated to build a bridge over White River, with 
terminals. Incorporators: C. H. Jackson, of New York; 
Samuel Russell, of Brooklyn; E. S. Jackson, of New 
York; T. D. Kinman, Thomas E. Morrison, Joseph M. 
Stayton and Henry Owen, of Newport, Ark. 

PINE BLUFF.—Jefferson County proposes to build a free 
bridge, about 1,100 ft. long, over Arkansas River. 

POCAHONTAS.—A combination bridge is proposed over 
leven Points River. It will be about 800 ft. long and 
bids may be wanted soon. R. H. Black, County Judge. 

SEDGWICK.—The Tyronza Central Ry. (St. Louis & San 
I'rancisco) will need a bridge over Little River. 

S-T OAM SPRINGS.—Appropriation of $5,000 made by Levy- 
ing Court for a bridge at Fisher Ford. E. L. Taylor, 
Judge, Bentonville. 


CALIFORNIA. 

ANDERSON.—-The Terry Lumber Co. may build a 1,800-ft 
iron railroad bridge. 

BENICIA.—The Southern Pacific Co. contemplates building 
a bridge over the Straits of Carquienz from Benicia to 
Port Costa. Nothing decided. 

CRESCENT CITY.—C. F. Loveland can _give information 
about a bridge to be built over Illinois River. : 

GILROY.—The i will build two bridges, one over the 
Carnadero about three miles south of Gilroy, the other 
over Llagas near the town of Old Gilroy. 

LOS ANGELES.—Five bridges are to be built in this city. 
Bonds for $100,000 have been voted for this purpose, but 
plans have not yet been drawn. Harry F. Stafford. City 
Engineer. The bridges are: Steel and wooden bridge 
across Los Angeles River and the tracks of the San 
Pedro, Los Angeles & Salt Lake Railroad at Fourth street, 
$50,000; steel and wooden across Los Angeles River at 
Aliso street, $27,100; steel and wooden across Los Angeles 
River at Macy street, $9,650; steel and wooden across Ar- 
royo Seco at Pasadena avenue, $8,350; steel and wooden 
across Arroyo de los Posos at Macy street, $4,900. 

——tThe county will build bridges at the following 
places: Birdsboro, Hay Creek; Greenwich, Mill Creek; 
Marion, Tulpehocken; Maidencreek, Willow Creek; Cole- 
brookdale, Swatara Creek: Upper Tulpehocken, Northkill 
Creek; Washington, Perkiomen Creek; North Heidelberg 
and Jefferson, Swatara Creek. Jos. H. Smith, Co. Sur- 
veyor. 

MONO LAKE.—J. N. Anderson is a member of the commit- 
tee appointed to select a site for a bridge over Mill 
Creek. Bids wanted soon. 

OAKLAND.—The Southern Pacific Co. will build a_ bridge 
across San Francisco Bay on an extension to Dumbarton. 
This soute will also necessitate two or three drawbridges, 
the largest of which will cross the San Joaquin River. 

——The Realty Syndicate, aecording to report, will 
build a bridge over the Southern Pacific tracks at Fortieth 
street. 

——A bridge is proposed on Commerce street from Four- 
teenth street. Estimated cost, $15,000. 

PASADENA.—A bridge, to cost $25,000, is proposed over 
the Arroyo Seco at the foot of Madeline Drive. T. D. Allin, 
City Engineer. 

——The Board of Supervisors has decided to build a 
concrete arch bridge on Alhambra road. 

PLAYA DEL REY.—The Beach Land Co. has in view either 
a stone or cement arch at this place. 

REDDING.—Plans have been made for an overhead bridge 
at North street. It will be 377 ft. long. 24 ft. wide and 
cost $40,000. David M. Burson, City Engineer. 

Plans have been made by County Surveyor Balt- 
zell for a Pratt truss bridge over Pit River near Baird. 
It will consist of three spans, 100, 200 and 80 ft., re- 
spectively. Estimated cost, $11,000. 

———A bridge is also proposed over Pit River at Peck’s 
Ferry. It will have five 40-ft. spans, two 30-ft. spans and 
two 24-ft. spans. Estimate, $55,000. 

SACRAMENTO.—Plans have been made by County Surveyor 
Boyd for a steel bridge over Alder Creek near Folsom. 
Rids will be wanted soon. 

SAN BERNARDINO.—The Board of Supervisors of San 
Bernardino County will probably build from 500 to 1,000 
ft. of bridges. J. D. Glover, Chairman. 

SAN DIEGO.—Plans have been made by City Engineer Geo. 
A. @Hemmecourt for a bridge over San Diego River. The 
estimate for a steel structure of 140-ft. span is $31,000. 


SAN FRANCISCO.—The Board of Supervisors is consider- 
ing building a bridge at San Jose road and Mount Vernon 
pee to cross the Southern Pacific tracks. Estimate, 
$18,000. 

——tThe Board of Supervisors is considering building a 
drawbridge over Channel street on Third street, to cost 
$70,000. C. E. Grumsby, City Engineer. 

The Southern Pacific contemplates building a bridge 
at either Third or Fifth street. Cost, $125,000. 

The Southern Pacific is about to undertake the 

work of eliminating all the grade crossings on its line in 

California, but definite plans aré not completed.. It will 

use during the year about 27,000 tons of steel for bridges, 

some being used for spans between Sacramento and Salt 

Lake, and Los Angeles and Houston, Texas. The com- 

pany will also build a bridge over Guadalupe River. 

-The Santa Fe. according to report. will build three 

connection with the regrading of 

















bridges in Potrero in 
streets. 

SAN GABRIEL.—A bridge will be built over the San Gabriel 
River. Address O. W. Langdon, this place. 

SAN JOSE.—-A bridge over Saratoga Creek at Longbridge 
will cost $2,500. 

SANTA MARGARITA.—Bids will be wanted April 1 by_F. 
H. Smith. for two bridges, each about 200 ft. long. De- 
tails not arranged. A. F. Parsons, County Surveyor, San 
Luis Obispo. 

SAN MATEO.—This place has recently voted to issue $35,- 
000 of bonds, part of which will be used for bridge work. 
SAN RAFAEL.—A concrete arch will be built at Culloden 

avenue. Geo. F. Richardson, City Engineer. 

SANTA BARBARA.—The City proposes to build about 12 
bridges during the next few months, at a cost of about 
$40,000. They are all to be stone structures replacing 
wood. J. L. Moyer, City Engineer. 

STOCKTON.—San Joaquin County will let bridge contracts 
after July 1. Address the Chairman, Board of. Super- 
visors. 





COLORADO. 


COLORADO SPRINGS.—W. J. Palmer will put in stone 
piers for a bridge -over Monument- Creek if the city will 
build the superstructure. 

bridge is proposed over the Santa Fe tracks at 
Costilla_ street. 

——Viaduct proposed over Santa Fe tracks and Shook’s 
Run, at Huerfano street; cost, $75,000. 

DENVER.—Viaduct proposed over Colfax avenue at a cost 
of $650,000. Address the Department of Public Works. 
Another is proposed over Seventh street to Curtis street. 
It will be a more costly structure. 

The Colorado Southern, the Union Pacific, the Bur- 

lington and the Denver & Rio Grande railroads are re- 
uired by law to build a viaduct over their tracks at 

Nineteenth street. 

A bridge will also be built over Cherry Creek at 

Lawrence street at a cost of $40,000. 

The city may bridge the Platte River at Bayard 











street. 
CONNECTICUT. 


BRIDGEPORT.—Something may be done soon about build- 
ing the new bridge over Ash Creek to Fairfield. Probable 
cost, $24,000. 

A new steel bridge is proposed over Berkshire mill 

pond at a cost of $21,000. P. Kennelly, Commissioner of 

Public Works. 





‘ DERBY.—The New Haven Railroad, according to report, is 


getting plans for some bridges to be built in Derby, to 
eliminate grade crossings. The work also includes a 
bridge over the Housatonic River. A eet 

EAST HAVEN.—The towns of East Haven and Braitford 
have been ordered by the Government to remove the pres- 
ent bridge between the two towns and replace it with a 
draw bridge. 

IILIARTFORD.—Congress has passed a bill authorizing a’.new 
bridge over the Connecticut at Hartford, which has ‘been 
under consideration for years. Something may be done 
soon. The estimates place the cost at over $1,000,000, 
It is not decided if it will be a steel or a stone structure. 
Address the Board of Commissioners, Connecticut River 
Bridge & Highway District. i; 

NEW HAVEN.—The Secretary of War has authorized a 
new stationary bridge over the West River at Kimberly 
avenue to Westhaven, ending a controversy of 10 years. 
Many favored a drawbridge, claiming the river was navi- 
gable. C. W. Kelly, City Engineer. 

NEW LONDON.—The Government Engineer for this dis- 
trict is considering the matter of the Central Vermont Ry. 
trestle across Smith’s Cove, Thames River, which is said 
to be an unreasonable obstruction to free navigation. 

NORWICH.—tThe County Board is considering building a 
steel bridge over Yantic River and the Central Vermont 
Railroad tracks. 

STAMFORD.—The Stamford Street Ry. Co., according to 
report, will bridge the Rippowan River at Main street. 
TERRYVILLE.—The New York, New Haven & Hartford is 
asked to eliminate the grade crossing in this town. The 
matter is before the courts. Jason C. Finn, Town Clerk. 
WILLIMANTIC.—Steel viaduct is proposed over Williman- 
tic River and the New York, New Haven & Hartford and 
the Central Vermont Railroad tracks. The plans are not 
made, but the cost may reach $100,000. M. E. Lincoln 

is Secretary of the committee on this matter. 

WINDSOR LOCKS.—The New York, New Haven & Hart- 
ford proposes to rebuild its bridge over the Connecticut 
River here and put in a draw. It will be a very costly 
structure. 


DELAWARE. 


WARWICK.—A $15,000 drawbridge is proposed over Indian 
River. 

WILMINGTON.—The Levy Court has decided to build a 
bridge over Christiana River near Newark. 

The Vennsylvania Railroad, reported as contem- 

plating building a drawbridge over the Brandywine. 


DISTRICT OF COLUMBIA. 


WASHINGTON.—Bids are being received until March 27 by 
Chas. J. Allen, Lieut. Col. Engineers, for building the 
highway bridge across the Potomac River at Washington. 
The bridge will be a steel truss structure consisting of 11 
fixed spans of 216 ft. each, c. to ec. of piers, or 211.5 ft. 
ce. to c. of end pins, and one swing span 290 ft. long, 
supported by 12 piers, and two abutments of granite and 
concrete masonry, all with pile foundations. The road- 
way will be 40 ft. wide, and there will be two sidewalks 
each 8 ft. wide. Plans at Railroad Gazette Office. 

Congress has not passed sufficient legislation to 

authorize the building of the Memorial Bridge across the 

Potomac. The total length of this bridge, including ap- 

proaches, is to be 3,500 ft. The six main spans will be 

192 ft. each, and there will be one span of 159 ft. The 

remainder will be of smaller spans. 

——Sealed proposals for reconstruction of Pier No. 5 
of Aqueduct Bridge across Potomac River at Georgetown, 
D. C., will be received at the U. S. Engineer Office, until 
12 m., Mareh 30. Information from Chas. J. Allen, Lt. Col. 


Engrs. 

Plans have been made by the Commissioners of the 
District of Columbia for widening the bridge at Pennsyl- 
vania avenue over Rock Creek. The appropriation is 
$75,000. 
Nothing has been decided in regard to building the 
ae known as the Navy Yard bridge, over Anacostia 

ver. 














The bridge over Rock Creek on the line of Con- 
necticut avenue extended is not finished. Several con- 
tracts are to be let. 

Congress is asked to authorize a bridge over the 
East Branch of the Potomac from the foot of Capitol 
street to Congress Heights. The work to be done by the 
District Commissioners at a cost not tu exceed $500,000. 

Colonel John Biddle, Engineer Commissioner of the 
District, has recommended that K street bridge over Rock 
Creek be rebuilt at a cost of $20,000. 

Some contracts are yet to be let to complete the 
Massachusetts avenue bridge over Rock Creek. 


FLORIDA« 


Congress has passed a bill authorizing the United 
States & West Indies Steamship Co. of Florida, to build 
a bridge over Manatee River. ; 

FARMDALE.—The Dothan, Hartford & Florida Ry. will 
build a bridge over East St. Andrews Bay. 

JACKSONVILLE.—The kind of viaduct to be built on Bridge 
street over the railroad tracks has been decided. Edwin 
Thatcher, of New York, has made preliminary plans for a 
combination concrete and steel arch bridge, the total length 
of which will be 243 ft., and about 58 ft. wide. W. H. 
Pleasants, of the Atlantic Coast Line, may be addressed. 

JASPER.—Hamilton and Columbia Counties will build a 
steel bridge over Suwanee River at the town of Suwanee 
River. I. J. McCall, Clerk. 

MONTE VISTA.—A bridge is proposed over Palatlakoha 
River at its mouth. 

RIVER JUNCTION.—tThe Louisville & Nashville will re- 
build the trestle over Apalachicola River. 

TALLAHASSEE.—The counties of Leon’ and Gadsden. will 
build a bridge over Ocklockonee River near Jackson’s Bluff. 























GEORGIA. : 
Congress has passed ‘a bill ee, a_ bridge 
over Savannah River between Aiken County, S. C.,- and 


Richmond County, Ga. James U. Jackson, of the Chat- 
tanooga, Augusta & Charleston Air Line is interested. 
ATLANTA.—A 600 ft. steel bridge will be built over Chat- 
tahoochee River at Pace’s Ferry, nine miles from Atlanta, 
between Fulton and Cobb Counties, EH. B. Rosser, Chair- 

man, Road & Bridge Committee,_ 
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AUGUSTA.—Congress has poet a bill authorizing a bridge 
over Savannah River at Sand Bar Ferry, below Augusta. 
DUBLIN.—The Macon, Dublin & Savannah R. R. contem- 
— building a steel bridge over the Oconee River at 

u n. 


GAINESVILLBE.—-The Gainesville & Dahlonega Electric Ry. 
will need one bridge of two spans, each 150 ft. long. A. 
J. Warner, of Dahlonega, is interested. 

HAMILTON.—It is said that the county will 
build 17 bridges destroyed by freshets last year. 
work will cost nearly $13,000. 

SAVANNAH.—The Georgia & Alabama Terminal Co., in 
which the Seaboard Air Line is interested, will build a 
bridge over Savannah River to connect with Hutchinson’s 
Island. The structure has been authorized by Congress. 

WADLEY.—The Wadley & Mt. Vernon Ry. will bridge the 
Oconee River. 


WAYCROSS.—Estimates are being made for the extension 
of the Atlanta & Birmingham R. R. from Talbotton to 
Birmingham, requiring bridges across the Flint, Chatta- 
hoochee, Tallapoosa, Coosa and Cohoba Rivers. Particu- 
lars will be available shortly. 

——The Commissioners of Ware County are consider- 
ing assisting in building a bridge over Satilla River be- 
tween Ware and Pierce Counties. 


have to re- 
The 


IDAHO. 


BOISE.—Plans are being made for a bridge over Snake Riv- 
er to be built by the projectors of a big power and irri- 
gation project at Twin Falls. I. B. Perrine, of Shoshone, 
can give information. 

CALDWELL.—The county has voted to build a bridge at 
Emmett street. Edgar Meek, Clerk. 

LEWISTON.—-The Oregon R. R. & Navigation Co. will build 
a bridge over Clearwater River. 

A bridge is reported proposed over 
River for a railroad. 

MOUNTAIN HOME.—In all probability some bridges will be 
ot or new ones put in this year. A. G. Smith, County 
‘lerk. 

POCATELLO.—A bridge is proposed over Snake River in 
the vicinity of American Falls. Funds are being collected 
by private subscriptions in Oneida and Blaine Counties. 

WEISER.—-Chas. W. Luck, City Engineer, writes that a 
bridge is proposed over Snake River, but no plans have 
been made. The Legislature is asked to appropriate $15,- 
000 toward the project. 


Cumberland 





ILLINOIS. 


AURORA.—tThe Elgin, Aurora & Southern will build a new 
bridge over Fox River. 

CAIRO.—The Illinois Central will double-track the bridge 
over the Ohio at Cairo, but the work will not be done at 
once. 

CAMBRIDGE.—The Bridge Committee of the Rock Island 
County Board of Supervisors is considering with a like 
committee of Henry County, sites for proposed bridges at 
Cleveland, Barstow and Colona Station. 


CHICAGO.—The City Council last year passed a track ele- 
vation ordinance affecting six railroads and 88% miles of 
track. The roads concerned are the Chicago & North 
Western; Chicago, Burlington & Quincy; Chicago Termi- 
nal Transfer; Pittsburgh, Cincinnati, Chicago & St. 
Louis; Chicago Junction; Atchison, Topeka & Santa Fe. 
The territory in which the tracks lie is in the south- 
western part of the city, and is bounded by Halsted street, 
California avenue, West Twelfth street and West Thirty- 
first street. A total of 28 subways will be built, of which 
two, those at Robey and Leavitt streets, are of unusual 
length and will be very expensive. The Leavitt street 
subway will pass under 213 tracks, spaced 13 ft. center 
to center, making a length of 2,769 ft.; the Robey street 
subway will be a little shorter than this. The estimated 
cost of the two is in the neighborhood .of half a million 
dollars. The estimated cost of all work covered by the 
ordinance is $2,500,000, and the roads have until Dec. 31, 
1908, in which to complete it. 

Ordinances have been passed by the Council for 

the elevation of the tracks on Kinzie street, of the Chi- 

cago & North Western, the Pittsburgh, Cincinnati, Chicago 

& St. Louis, and the Chicago, “Milwaukee & St. Paul rail- 

roads, requiring quite a number of subways. Contract for 

substructure is already let. Plans for superstructure near- 
ly completed. 

— —The Chicago Terminal Transfer Co. ordinances 
provide for the elevation of its tracks from Twelfth 
street and Rockwell street to West Forty-fifth and Col- 
orado avenues, requiring about 15 subways. 

——~—The Lake Shore & Michigan Southern and the Chi- 
cago, Rock Island & Pacific will elevate their tracks into 
the Van Buren street passenger.station. 

——The Pittsburgh, Fort Wayne & Chicago and the 
Lake Shore & Michigan Southern will elevate their tracks 
from Sixty-ninth to Seventy-fifth streets. 

The Union Stock Yards track elevation ordinance 

involves the elevation of the tracks of the Michigan Cen- 

tral, the Pittsburgh, Cincinnati, Chicago & St. Louis, the 

Chicago Terminal, Chicago Junction and the Grand Trunk 

from their main lines into the Stock Yards, and covers 30 

miles of trackage and building 34 subways at an expendi- 

ture of $2,000,000. John O'Neill, Superintendent of Track 

Blevation. : 

——Reports state that the Atchison, Topeka & Santa Fe 
will build 167 bridges on its system during the present 

ear. 

Among the bridges contemplated and authorized to be 
built by the city of Chicago are the following: 

North Western avenue over the North Branch of the 

Chicago River, to be a steel structure 200 ft. long. 

Archer avenue over the South Fork of the South 

Branch, to be a steel structure 172 ft. c. to ce. of pivots. 

Swing bridge at California avenue over the main 

channel of the Drainage Canal. 

A new steel bridge is wanted over the Illinois & 

Michigan Canal at Kedzie avenue. 

———The City Engineer has notified the Commissioner of 

Public Works that the bridges over the Chicago River at 
North avenue, Twenty-second street, and at Archer avenue 
are in a dangerous condition and should be rebuilt. Noth- 
ing has been done as yet, except making of plans for 
Archer avenue bridge. 
Estimates were made some time ago for the bridges 
proposed over the Chicago River and its branches at the 
following places: Dearborn street, Washington street, Ful- 
ler street, Kinzie street (double deck), Erie street, Indiana 
street and at Chicago avenue. Three of these structures 
are to be single roadway and the remainder double road- 
way. 

——aA new approach is under consideration to the Mil- 

waukee avenue viaduct. 

——City Engineer John Ericson, in his estimate for 
bridge work for 1903, estimates the cost of new bridges 
of the bascule type at $2,115,000, $335,000 of which is to 
complete bridges now under construction. The largest 
bridge recommended is at North Western avenue, to cost 
$275,000. New bridges at North avenue, Archer avenue, 
North Halsted street over the Canal. and Fuller street 
are estimated to cost $240,000 each, and at Chicago avenue 
and 37th street, $250,000 each. The cost of moving the 
18th street bridge to South Western avenue, including a 
new substructure, will be about $45,000. 

That part of the Chicago River between the Lake 
Front and Ashland avenue, which has been adopted as 
the channel! of the Chicago Sanitary and Ship Canal, is 
crossed by 28 drawbridges. Those yet to be replaced are: 

Rush Street Bridge.—No plans formulated but the sub- 
stitution of a bascule structure by the Sanitary District 
is within the scope of its plans. 

Dearborn Street.—Swing bridge in state of dilapidation 
and early substitution of a bascule structure in contempla- 
tion by the district. Type not yet decided on. 

Clark Street.—Swing bridge in good repair, eventually 
to be replaced by a bascule structure. No plans under ad- 
visement. 




















Wells Street.—A double deck swing bridge, first deck 
used for street traffic, upper deck used by Northwestern 
Elevated Railway. Here a_ bascule structure does not 
seem practicable and the probable solution is a bridge of 
existing type and greater span to give required waterway. 
No plans under consideration. 

Lake Street.—Another double deck bridge, all conditions 
same as at Wells street, and same remarks apply. 

Washington Street.—A swing bridge with center pier on 
crown of tunnel. No reconstruction is contemplated here 
pending a solution of the tunnel problem. 

Madison Street.—A swing bridge in good repair serves 
The substitution of a_ bascule structure is 


this street. 
No plans are 


within the scope of the district project. 

under consideration. : 

Adams Street.—A swing bridge with one navigable open- 
ing, west arm swings over land. The widening of the 
river and substitution of a bascule structure is within 
the scope of the district project. No plans now under 
consideration. 

Jackson Boulevard.—A swing bridge with but one. navi- 
— channel. Same conditions and remarks as Adams 

street. 

Harrison Street.—The swing bridge has been removed 
and at present a temporary Howe truss bridge pivoted at 
the east end with the west end carried on a scow, is in 
service. A bascule bridge is proposed. 

Polk Street.—A swing bridge, the oldest metallic bridge 
on the river. A plate girder trussed with cables from 
struts on the center of the girders. Plans for a Scherzer 
rolling lift bridge have been adopted, but building is de- 
layed by the conditions at Harrison street, as it is not 
the policy of the district to build two adjacent bridges at 
once; this in the interest of city traffic. 

Twelfth Street—A swing bridge; to_be replaced by a 
bascule structure. No plans yet adopted. 

Charles Air Line double track swing bridge. No 

-aesans have been formulated by the district for its re- 

moval. 

-  Bighteenth Street.—Scherzer rolling lift. bridge under 
eontract for completion in 15 months. 

., Ft. W. & C. Ry. double-track swing bridge. Rumor 
has it that the railroad company has plans for a four 
track structure to replace the one now in service. 

Twenty-second Street.—A swing bridge in bad repair 
will be replaced by a bascule structure in the near future. 

Halsted Street Lift Bridge—No plans now under ad- 
visement. 

Loomis Street.—Scherzer rolling lift bridge under con- 
tract for completion in 15 months. All of the bridges 
built by the Sanitary District provide for a clear water- 
way at right angles to the thread of the stream of 140 
ft. between protections. Isham Randolph, Chief Engi- 
neer, Sanitary District. 

DAMASCUS.—A bridge is proposed over Pecatonica River in 
Harlem township; cost, $15,000. 

DANVILLE.—A bridge will be built over Vermillion River 
at West Main street. Funds will be available in May. 
The cost will reach $140,000. ‘ 

DECATUR.—A bridge over the Wabash on West Main street 
is contemplated, to cost $68,000. Nothing decided. G. 
V. Loring, City Engineer. 

EVANSVILLE.—A viaduct is proposed in this city. 

FREEPORT.—For bridge work on the Rockfort & Freeport 
Electric Ry., see Rockford. 

GALENA.—The Board of County Supervisors of Joe Davis’s 
Ceunty has authorized bridges as follows: Town of Han- 
over, two bridges, address J. J. Steele at Blanding: town 
of Derinda, two bridges, address Robert Irwin at Pleasant 
Valley; town of Guilford, four bridges. H. Hicks, Scales 
Mound. 

GALESBURG.—The Board of Supervisors has ordered a 
number of new bridges built and repairs made to others. 
Address L. J. Burkhalter. 

GEORGETOWN.—Two bridges to cross Little and Big Ver- 
million Rivers are proposed at a cost of $9,000 each. 

JOLIET.—A joint county bridge is proposed over -—Kankakee 
River between Will and Grundy Counties, at a cost of 

The Highway Commissioners propose to rebuild Red 

Mill bridge at a cost of $14,000. 

A viaduct will be built at Maple street by the 
Elgin, Joliet & Eastern. 

KANKAKEB.—A new bridge will be built over the Kankakee 
at East Court street. It will be 280 ft. long. 

A new bridge will be built over Iroquois River at 
Sugar Island. Probable cost, $11,000. 

MOLINE.—The Rock Island County Supervisors and the 
Supervisors of Henry County will build a 500-ft. bridge 
over Rock River. M. A. Gould, County Survevor at Moline, 
can give further information. See also Cambridge. 

MOUNT CARMBEL.—A bridge to cost about $100,000 will 
be built over Wabash River bv a stock company now form- 
ing. The city has appropriated $5,000. 

OREGON.—Frank O. Lowden, 184 LaSalle Street, Chicago, 
is considering building a bridge over Rock River near 
Oregon. 

PARIS.—Bonds to the amount of $4,500 will be issued for 
a bridge at Campbell’s Ford. 

PEKIN.—Plans are not yet made for the steel bridge to 
cross the Illinois River, to be built by the city. The 
bridge will probably consist of five spans, 120 ft. each, 
and one draw span of 300 ft. D. H. Jensen, City Engi- 
neer. 

PEORIA.—A subway will be builf on Sanger street under 
the tracks of the Peoria & Pekin Union and the C., B. 


__A bridge at the foot of Bridge street is under con- 
sideration, but nothing is decided. H. E. Beasley, City 
Engineer. . 

QUINCY.—Congress has authorized the Quincy R. R. & 
Bridge Co. (Mo. Pac.) to rebuild the draw span of this 
bridge over the Mississippi River at this place. 

ROBINSON.—Southwest Township and Crawford County 
will build a bridge over Embarass River near Robinson. 

ROCKFORD.—The Board of Supervisors propose to build a 
bridge over Turtle Creek. 

The Rockford & Freeport Electric Ry. will bridge 
the Pecatonica River, also several trestles. Weston Bros., 
Chicago, Engineers. 

SPRINGFIELD.—A plate girder *bridge will be built over 
the Wabash tracks at Cook and Tenth streets. The work 
will be done by the railroad company. 

ST. CHARLES.—A three-arch concrete bridge will be built 
here by the Elgin, Aurora & Southern Traction Co. 

WAYNE CITY.—A bridge will be built over Little Wabash 
aaa by the Highway Commissioners. Address Wm. De- 
witt. 




















WOODLAND.—tThe St. Louis & San Francisco, according to 
report, will build a bridge over North Fork on a cut-off 
from Woodland to Villa Grove. 


INDIANA. 


ANDERSON.—A bridge will be built over White River at 
Delaware street to North Anderson. The County Council 
has appropriated $18,000. 

ANDREWS.—The County Commissioners have appropriated 
$8,160 for a bridge over the Wabash here, and the citizens 
are asked to raise additional funds to bring the amount 
up to $16,000. 

ANGOLA.—The Goshen & Indiana Traction Co. will build a 
number of bridges. 

BLUFFTON.—Contracts will be let this month for 15 bridges 
for the county. 

BRAZIL.—The Vandalia R. R. will build a 100-ft. bridge 
over Birch Creek. The County Commissioners are also con- 
sidering building a bridge over Birch Creek, but it will 
only be 60 ft. 

COVINGTON.—A bridge is proposed over Wabash River at 
Cayuga street, to cost $12,000. 

DECATUR.—The Commissioners passed a resolution to build 


: bridge in the south part of the county on the county 
ne. 


EUGENE.—Eugene Township proposes to build a bridge over 
Wabash River, at a cost of $12,000. . 

FRANKLIN.—Address Ben. P. Brown, County Auditor, about 
brjdges soon to be advertised. : 

GAS CITY.—Some bridge work is being considered. 

WAMMOND.—The New York, gg 4 & St. Louis and the 
Erie railroads will build a joint bridge over Calumet River 
at Hammond. It will be a through truss pin-connected 

bridge 225 ft. long. 

The Chicago & State Line R. R. is authorized, ac- 

cording to a bill passed by Congress, to build a bridge over 

Calumet River in Hyde Park Township. 


INDIANAPOLIS.—Plans have been made for a bridge over 
Fall Creek at College avenue. Probable cost, $80,000. H. 
H. Klausman, County Engineer. 

Marion County will probably build three bridges 

within the city limits next year, at a cost of $400,000. 

— be at River avenue, Morris street and Michigan 

street. 

—w—tThe Lake Erie & Western, according to report, con- 
templates building a new bridge over White River in the 
northern part of the city. 


LAFAYETTE.—The county contemplates 
lowing bridges: Wea Creek, $4,200: 
$1,125; number of small structures in different parts of 
the county, at a total of $2,500; over Middle Fork of 
Wildcat Creek, $5,000; bridge over South Fork of Wild- 
cat, $5,000; bridge over Louramie Creek, $1,000. M. W. 
Miller, County Surveyor. 

MISHAWAKA.—A steel bridge is proposed over St. Joseph 
River, at a cost of $50,000. It will be from 380 ft. to 40u 
ft. long. A. J. Hammond, of South Bend, is the Engineer. 

NEW CASTLE.—Contracts are pending award by the Cou 
Commissioners. New bids ind be wanted. J sad 

PERU.—The County Commissioners are considering building 
a bridge over Wabash River at Broadway, to cost $40,000. 

RICHMOND.—A number of bridges are to be built, but the 
pieces vd Council has failed to make the necessary appro- 
priation. 


SOUTH BEND.—The city is considering building a bridge 
over St. Joseph River at Washington or Jefferson streets, 
or at Colfax avenue, but nothing is decided. It is pos- 
sible that the Elkhart, South Bend & Chicago Ry. will 

$35 000 building this proposed bridge, which will cost 


The South Bend & Southern Michigan Ry. will need 
a 300-ft. span over the St. Joseph River; an arch under 
the Michigan Central R. R. and a steel viaduct over the 
Big Four and Michigan Central tracks. Contracts will be 
let soon. A. J. Hammond, of South Bend, Ind., Engineer. 
~—The Terre Haute & Indianapolis R. R. has made an 
agreement with the city whereby a viaduct will be built 
over Elmira street, under certain conditions which may 
or may not arise. Probable cost, $65,000. 


SPRING VALLEY.—The. Illinois Valley Traction Co. will 
build a steel bridge over the ravine here. Address W. H. 
Hawthorne, this place. 

STERLING.—A bridge is proposed over Rock River replac- 
ing the present structure between this city and Rock Falls, 
to cost $35,000. : 

TERRE HAUTE.—A new bridge is proposed over Wabash 
River at Wabash avenue. Preliminary plans were made 
some time ago. It will be about 875 ft. long, and cost 
about $300,000. 

The Chicago & Eastern Illinois will build a bridge 

over the Wabash River near here. 


WABASH.—The County Commissioners will want bids in 
April for an arched or a girder bridge 180 ft. long, over 
Charlie Creek on Ferry street. Cost, $18,000. 


INDIAN TERRITORY. 


ARDMORE.—W. H. Johnston, Box 82, this town, is the 
Engineer for the company which contemplates ie a 
150-ft. steel bridge. He wants to hear from bridge build 
ers in regard to prices and plans. 


PURCELL.—A bill is before Congress authorizing the Pur- 
cell & Lexington Street Ry. to build a bridge across the 
South Canadian River, near Purceil. 


TAHLEQUAH.—A $40,000 bridge is proposed over Arkan- 
sas River, according to report. 


TULSA.—The War Department has granted permission to 
the Missouri, Kansas & Oklahoma to bridge the Arkansas 
River at Tulsa, at a point about 380 miles above the St. 
Louis & San Francisco bridge, where the river is not 
navigable. 








building the fol- 
over Little Wea, 








IOWA. 


——Congress has authorized a bridge over the Missouri 
River between Cass County, Neb., and Mills County, Iowa. 
BURLINGTON.—The Citizens’ Bridge Co. proposes to build 
a combination wagon and railroad bridge over the Missis- 
sippi. Geo. Boeck, Jr., may be addressed. 

CEDAR RAPIDS.—The Cedar Rapids, Iowa City & South- 
ern (electric) Ry. will require three river bridges, one 
across Cedar River at Cedar Rapids, one across Iowa River 
at Iowa Qity and one across Iowa River at Curtis.‘ These 
bridges will require four 150-ft. spans and four 125-ft. 
spans. The work will be contracted for soon. J. D. 
Wardle, Chief Engineer, Cedar Rapids. 

COUNCIL BLUFFS.—The Chicago Great Western will build 
an overhead bridge at Garfield avenue, between Woodbury 
and South avenues, according to report. 

has been introduced in Congress authorizing 
— across the Missouri River at or near Council 

uffs. 

DES MOINES.—A bridge is proposed over the Des Moines 
River at Thompson’s Bend. Address the Park Board. 

A viaduct will probably be built over the railroad 

tracks on West Bridge or Highth street, but it is hardly 

likely that plans will be gotten out this year. The struc- 
ture will also cross the Coon River and authority has been 
granted by the War Department. 

A viaduct is proposed over the tracks of the Keo- 

kuk & Western on South Eighteenth street. Further leg- 

islation is necessary to authorize the work which, it is 
said, will cost $18,000. 


DYERSVILLE.—The bridge over the Maquoketa River wil! 
be replaced by a single span steel bridge 168 ft. long, te 
cost about $5,000. 

HARVEY.—A highway bridge will be built over the Des 
Moines River soon. Address R. A. Pellmar, County Sur 
veyor. 

MARSHALLTOWN.—A viaduct will be built over the tracks 
of the Chicago & North Western, the Iowa Central and 
the Chicago Great Western at Center street. It will be 
1,500 ft. bes. and may cost $60,000. 

MASON CITY.—The Iowa Central will build a viaduct over 
East State street. 

MOBERLY.—It is said that the Wabash R. R. will build 
new bridges on the road between Des Moines and Moberly 

OTTUMWA.—A viaduct is reported proposed over the rail- 
road tracks on Walnut street. ‘ 


SIOUX CITY.—J. M. Lewis, City Engineer, writes that the 
city is planning to build two bridges over the Perry Creek 
and one over the Floyd, but it will be some time befor+ 
he will be ready for bids. The former structure will b 
at West Third street. 

A viaduct is also proposed on Iowa or Wall street 

City Clerk Chas. Kloster will receive the bids when th: 

time is set. 

The Chicago & North Western will also have to pu’ 

in another bridge over Floyd River. Cost, about $40,000. 


TIPTON.—The county has in view some small bridges to b: 
built this year. W. A. Hannon, County Auditor. 
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Steam Shovels 


‘Little Giant 
Special 


———_ WEIGHT 30 TONS 























Mounted on 
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Railroad Trucks 








fin all purpose Steam 
Shovel unsurpassed for 
Railroad Work and 
General Excavating 








Also Mounted on Traction Wheels 
if Desired 
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T is a serious drawback to any railroad operating officer to be 

: T PA Y ©. ignorant of Block Signaling and it is now not at all difficult to 
‘ know it thoroughly. The newest book is written for all railroad officers 

TO KNOW and makes the subject perfectly clear and easily understood by all. 


PUBLISHED IN JANUARY, 1902 


THE BLOCK SYSTEM 
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Signaling on American Railroads 


By BRAMAN B. ADAMS 
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Published by The Railroad Gazette, 83 Fulton Street, New York 


Price, $2.00 








CONTENTS: 


Telegraph Block Systems, on single and double tracks, as used on the Automatic Block Signals;—Clock-work; Enclosed Disk; Electric Sema- 
Pennsylvania; the Erie; the Chicago, Burlington & Quincy; the Chicago, phore; and Electro-Pneumatic. Also the three-position automatie and semi- 
Milwaukee & St. Paul; the Wabash; and the Atchison, Topeka & Santa automatic. 

Fe railroads. Interlocking:—The five concluding chapters describe and illustrate the 

Controlled Manual, or “Lock-and-Block” System, and the Electric Train interlocking machines: Saxby & Farmer; Johnson; Westinghouse Electro- 

taff. . | Pneumatic; Low-Pressure Pneumatic; and the Taylor Electric. 
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KANSAS. 

EMPORIA.—The County Commissioners have appropriated 
$8,000 for a bridge over Cottonwood River. Smaller 
amounts are to be spent on other bridges. 

11i1LL CITY.—Bids wanted March 20, by the Comey Clerk, 
for a bridge over Solomon River. Plans and specifications 
are on file in his office. 

KANSAS CITY.—The Kansas City, 
build a bridge over the Missouri River for the nsas 
City end of the Kansas City, Mexico & Orient. It will be 
a drawbyidge and Messrs. Waddell & Hedrick, Consulting 
engineers, of Kansas City, Mo., will make the plans for 
it, as well as for the other bridges needed on this line. 

A viaduct will be built over the tracks of the Chi- 
cago, Rock Is'!and & I’acific and the Union Pacific on Tenth 
street. It will be about 1,100 ft. long and cost $90,000. 

KIRWIN.—-Bids are being received by the County Commis- 
sioners for a bridge over Solomon River. It is 100 ft. 
long, not including approaches. 

OLATIHE.—Bids are wanted March 16 
bridges, at a total cost of $10,000, J. 1 
man, County Commissioners. 

VPAOLA,—Miami County will 
long over Polamatomee Creek. 
veyor. 

TOVPEKA.—A bridge may be built over the creek on South 
Kansas avenue. 

WICILITA.—The Board of County Commissioners is consid- 
ering propositions for building three bridges, two of which 
will probably be steel structures. 

A viaduct is proposed on First street over the Santa 
Fe, Rock Island and Midland tracks. Address the City 
Engiveer, 


Outer Belt ye will 
a 


for building six 
’. Cramer, Chair- 


build a steel bridge 200 ft. 
M. J. Roscoe, County Sur- 


KENTUCKY. 

Congress is considering a bill authorizing the Nor- 
folk & Western to build a bridge over Tug Fork of Big 
Sandy River, where it forms the boundary line between 
Kentucky and West Virginia. 

ASHLAND. 
interested in the proposed bridge over the Ohio between 
Ashland and Ironton, Ohio. The Ashland & Ironton 
bridge Co., of which A. C. Campbell, of Ashland, is Secre- 
tary, owns the charter. 

A bill is before Congress to permit the Kenova & 
Big Sandy R. R. to bridge the Tug Fork of Big Sandy 
River, on the boundary line between West Virginia and 
Kentucky. 

BAYOU.—Geo. W. Landram, County Clerk, Smithland, Ky., 
writes that the County Court will meet on the first Tues- 
day in April and will probab.y authorize two bridges over 
tayou Creek. ‘The lengths will be 75 ft. to 100 ft. Thomas 
Evans, County Judge, Smithland, 

CATLETTSBURG.—A bill is before Congress authorizing the 
Chesapeake & Ohio to build a bridge over Livisa Fork of 
Big Sandy River. 

COLUMBIA.—-A bridge is proposed over Russells Creek near 
this city. Address the County Attorney. 

HOVPKINSVILLE.—The Fiscal Court will meet on the first 
Tuesday in April and consider building several bridges, 
probably all steel structures. John VL. Prouese, County 
Clerk. 

LOUISVILLE.—B. F. Avery & Sons propose to build a bridge 
over the Baltimore & Ohio Southwestern tracks at its 
plant and bas applied to the Railroad Commissioners for 
permission. 

A viaduct will be built over the Louisville & Nash- 
ville and Illinois Central tracks on Oak street. 

The Fourteenth street bridge may be rebuilt. 


MANCIIESTER.—A bridge will be built over Goose 


steel 


Creeks FEF. J. Roberts, Co. Judge. 
PADUCAH.—-It is reported that the Illinois Central will re- 
build its bridge over the Tennessee River near Gilberts- 


ville, bat nothing will be done at present. 

There is a report that the St. Louis & San Fran- 
cisco will bridge the Ohio near Paducah on an extension. 
PINE VILLE.—-Relle County contemplates building a new 
bridge over Cumberland River at Pine street. L. K. Rice, 

County Judge. 


LOUISIANA. 


A bill is in Congress authorizing the Shrevenort & 
Red River Valley Ry. to build two bridges across Bayou 
des Glaize, Arroyelles Parish, La. 

A bill was before last Congress authorizing a bridge 
across Loggy Bayou in the Parish of Bienville. 

DONALDSONVILLE.—The Donaldsonville & Napoleonville 
will build a drawbridge over Bayou Lapourche. (See R. 
R. Construction. ) 

SHUREVEPORT.—-The city proposes to build a bridge over 
Red River, but can do nothing now. W. Woodward, City 
Engineer. 

The Shreveport Bridge & Terminal Co. will build 
n bridge over Red River, for which it is about to issue 
$1,000,000 in bonds. T. A. Alexander, of Shreveport, is 
interested. 

MAINE. 

BANGOR.——The city proposes to pay part of the cost 
bridge between the city of Bangor and Brewer. 
BRATI.—The Boston & Maine will build a bridge over the 
Kennebec to Rockland, at a cost of about $1,000,000. Sur- 

veys being made. 

DEER ISLAND.— This town has appropriated $1,000) to 
wards the $4,000 bridge to be built to Sunshine. 

FREEVPORT.——-The Portland & Brunswick Street Ry. 
build a bridge over the tracks of the Maine Central. 

LITTLETON. The Board of Selectmen want bids for a 146 
ft. steel bridge. 

PORTLAND.—-The question of the Vaughan’'s bridge is still 
unsettled. The new structure will cost about $250,000, 
part of which will be paid by the Portland Street R. R. 

WASHBURN.—A steel bridge is proposed over the Aroostook. 

WATERVILLE.—-W. T. Haines will soon want bids for a 
100-Tt. suspension bridge over the Kennebec. 


MARYLAND. 


ANNAPOLIS.—-A bill is in Congress authorizing a 
bridge over Blackwater River, Dorchester County. 
BALTIMORE.—The Western Maryland R. R. proposes to 
build a bridge across Spring Gardens and do away with 
what is known as Long Bridge, connecting Ferry Bar with 
the Brooklyn and Curtis Bay sections. he City Engineer 
is one of the committee appointed to represent the city in 
this matter. 
The Western Maryland Tidewater R. R. will build 
a bridge over Middle Branch of Patapsco River. 
The Dundalk, Sparrows & North Point Electric Ry. 
will build a bridge over Bear Creek. 

CENTREVILLE.—-The Kent Narrows bridge may be replaced 
by a steel bridge. Address County Commissioners. 

ELLICOTT CITY.—The county may build a_ bridge over 
Patuxent River in Montgomery County. 

HAGERSTOW N.—-See Berryville, Va. 

HAVRE DE GRACK.—The Philadelphia. Baltimore & Wash- 
ington may build a new bridge over the Susquehanna at 
Hiavre de Grace when the work of elevating the tracks at 
Wilmington and Chester has been completed. 

HOWARD COUNTY.—The Commissioners are considering 
building a bridge over Patuxent River on the road be- 
tween Long Corner and Damascus. 

QUEEN ANNE'S COUNTY.—The Commissioners of 
county will build a steel bridge over Kent Narrows. 

WHITE HAVEN.—A company is being organized by J. M. 


of a 


will 


draw- 


this 


Roberts, G. M. Catlin, and others, to build a bridge over 

Wicomico River at White Haven, to cost $25,000. 
WILLIAMSPORT.—tThe project. to build a bridge across the 

Potomac River at this place has been revived, and Berke- 


The Cincinnati, Hamilton & Dayton is reported: 
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ley County, W. Va., and the city of Williamsport have 
petitioned the Boards of County Commissioners to this 
effect. The estimated cost is about $35,000, and it is said 
that plans have been prepared and a survey made. 


MASSACHUSETTS. 
AMHERST.—The Amherst & Sundecland R. R. is considering 
building a bridge over Mill River. 
ANNISQUAM.—See Gloucester. 
ATTLEBORO.—The N. Y., N. H. & H. will abolish. grade 
crossings here. 
BOSTON.—Bids for the steel superstructure of the Cam- 


bridge bridge will be asked for in the near future. Esti- 
mated weight, 8,000 to 9,000 tons. The bridge is being 





under railroad 





bridge over Terminal Co.’s tracks and Fort Point Channel 
Broadway Bridge will be put under contract this year. 
—— Northern avenue bridge over Fort Point Channel 
accepted by the city. 
S. Government has ordered the widening 
Dec. 31, 1908. 
at Norfolk, Harvard, Medway and West Selden streets, 
tracks at Van Winkle street, Dorchester. 
——$5,000 for foot-bridge over N. 
at Northampton street. si iidigaliets<nidiboase 
gineer. 
provided for. 
——Plans are not. made for the superstructure of the 
erection of a new bridge oneBoylston street. Arrange- 
——The Metropolitan Park Commissioners have not yet 
the grade crossings in East Boston. 
cost, $20,000. 
ESSEX.—A steel bridge is proposed at Main street. 
Charles Harrison, City Engineer. 
above and below present bridge, requiring a bridge over 
gineer. 
——A new bridge will probably be built over Gloucester 
to Deerfield. The two cities and a railroad are interested. 
HANOVER.—The proposition to build a $20,000 bridge is 
bridge at S. Main street over the canal. 
stream. No decision. 
$20,000. 
It will be a 
A $25,000 culvert is proposed over Bloody Brook, 


built by the Cambridge Bridge Commission. 
will be contracted for early this season. 
Plans for draw span for this bridge are yet to be pre- 
has been authorized by the Legislature, subject to the ap- 
——Estimates have been made for the ta of 
of the draw ways in Congress street and Mt. Washington 
$40,000 is provided for the city’s share of the ex- 
Dorchester. 
-——$32,000 for bridge and tunnel under railroad tracks 
at Sarsfield street. 
-$5,000 for foot-bridge over N. Y H..@:8, RoR. 
—---It is proposed to build a new bridge at Geneva 
——New bridges may be built at Federal street and 
— bridge over South Terminal tracks. 
‘ments under way to decide on the kind of bridge to be 
let the contract for the draw in the Wellington bridge. 
BROCKTON.—A stone bridge will be built at Ames street 
CAMBRIDGE.—Grade crossings are to be abolished here. 
EVERETT.—Several bridges will be needed in this city in 
FALL RIVER.—A new bridge will be built over Taunton 
1,000 ft. long. The cost is placed at about $1,500,000. A 
GLOUCESTER.—tThe ‘“Squam”’ bridge will be rebuilt. It is 
Canal at a cost of $12,000. W. L. Webber, City Engineer. 
A bridge will be put over the B. & M. tracks at 
under considsration. Address County Commissioners. 
LAWRENCE.—Another bridge is contemplated over Merri- 
The Boston & Maine, according to report, has plans 
—-A viaduct is proposed at Essex street. 


-—The steel superstructure of the Atlantic avenue 

—F looring, paving, sidewalks and railing for the new 
pared. 
proval of the City Council. The act has not’ yet been 
—— bridge over Fort Point Channel. 

——The 
avenue bridges, the work to be completed on or before 
pense of the reconstruction of bridge over railroad tracks 

—$5,800 is provided for a_ tunnel 
at Temple street, West Roxbury. 

M5 00N. Be a ae 
——$5,000 for foot-bridge over N. 
Gag. 
tracks at Gainsboro street. William Jackson, City En- 
avenue, Dorchester, at a cost of $28,000, which is not 
Dover street over Fort Point Channel. Nothing decided. 
e Park Commissioners of Cambridge urge the 
built. 

-—Nothing has been decided in regard to removing 
by the N. Y., N. H. & H., according to report. Probable 
Bonds for the city’s share of the work have been issued. 
connection with the plan to eliminate grade crossings. 

iver to Somerset. Two sites are under consideration, 
bill is before the Legislature. Philip D. Borden, City En- 
about 445 ft. long. The City Mngineer has made plans. 
GREENFIELD.-—A bridge will be built over Deerfield River 
Sprut’s Crossing. Address T. G. Spaulding, Northampton. 
HINSDALE.—The town is considering building a $75,000 
mac River and the two canea}s, one on either side of the 
for the bridge to be built at South Union street. Cost, 
costly structure. No decision. 


according to report. 

LOWELL.—tThe Locks & Canals Co. will rebuild the canal 

bridges at Broadway and at E. Merrimac street. 

——Nothing has been decided in regard to a new bridge 
over the Merrimac River at Pawtucket Falls. The bridge 
as proposed will consist of about four stone arches, the 
total length to be 367 ft., and the estimated cost, $150,000. 
The plans were made some time ago by C. H. Bickford, of 
Salem, Mass. 

LUDLOW.—tThe town officers are considering building a 
bridge over Chicopee River between Indian Orchard and 
Ludlow. , 

NEWTON.—tThis city has had three bills introduced in the 
legislature for bridges. 

NORTHFIELD.—The County Commissioners, according to 
local reports, have decided where the proposed bridge over 
the Connecticut River between Northfield and Greenfield 
is to cross. It will be a cantilever, and about 512 ft. 
long. G. A. Moody, Secy. to the Commission. 

PITTSFIELD.—A bridge will be built over Dalton avenue. 
Plans are made. Cost, $14,000. 

SALEM.—A bridge is proposed over Danvers River. Noth- 
ing decided. Estimate, 350.000. 

——The city is considering bridging Bass River. 
——The Boston & Maine will put a_ bridge over its 
tracks at Castle Hill. It will be a 60-ft. span, 30 ft. wide. 

SOMERSET.—See Fall River. 

SPRINGFIELD.—-The City Engineer, Chas. M. Slocum, 
writes that some bridge projects are being considered, but 
no definite action has been taken yet. The most important 
are a bridge over the Connecticut River, about 1,200 ft. 
long; also a new bridge over the New York, New Haven 
& Hartford R. R. (Highland Division), on the line of St. 
James avenue, 45-ft. span; also a bridge over the main 
line of the New York. New Haven & Hartford at South 
End over the Connecticut River, to have one span of 60 
ft. and two spans of about 65 ft. each. There are special 
committees on all this work. 

: ‘The Supervisors and officers of the Springfield 
Street Ry. are considering plans for rebuilding the bridge 
over the Boston & Maine at Plainfield street. 

—The New Haven Road has made no decision about 

the South street bridge. 


STOCKBRIDGE.—The Berkshire Street Ry. proposes to build 
a steel bridge 200 ft. long over the Housatonic River at 
Stockbridge. 

SWAMPSCOTT.—tThe contract for building the new bridge 
at this place may be let in the near future. The Commis- 
sioners have apportioned the cost as follows: Boston & 
Maine, $2,135; Essex County, $3,000: Swampscott, $701. 

WEBSTER.—The work of removing grade crossings may be 
ordered done at any time. Total cost, $170,000. Address 
Town Council. 





WESTFIELD.—A bridge will be built over South Branch of 
Westfield River. Probable cost, $20,000. 

WEST SPRINGFIELD.—-The Boston & Albany, according to 
report, may build a bridge over Connecticut River. 

WILLIAMSTOWN.—tThe Board of Selectmen will want bids 
soon for a steel truss bridge over Green River at Main 
street. F. E. Moore, Chairman. 

WORCESTER.—Grade crossings will be abolished here. The 
work may be begun this year. 


MICHIGAN. 


ADRIAN.—A bridge will be built over the Lake Shore tracks 
at Tecumseh street. 

ANN ARBOR.—It is proposed to rebuild Wall street bridge 

AUGUSTA.—The Michigan Traction Co. is reported consid- 
ering building a viaduct 1,000 ft. long. 

BENTON HARBOR.—Nothing has been decided in regard to 
building two bridges over the St. Joseph River atid the 
Pere Marquette tracks by the township and the é¢ity of 
Benton Harbor. 

A $20,000 viaduct is proposed over the tracks at 

Broad street. 

A new bridge is proposed over I’aw Paw River. W. 
P. Banyon, Clerk. 

CRYSTAL FALLS.—The Chicago & North Western, accord- 
ing to report, will build a steel bridge in this city, at a 
eost of about $30,000. 

CHEBOYGAN.—tThe Michigan Central has petitioned the 
Board of Supervisors for permission to build a new bridge 
over Indian Creek. 

DANBY.—Two bridges are proposed here at a cost of $2,000 
and $5,000 respectively. 

DEERFIELD.—A $7,000 bridge is proposed at the foot of 
Raisen street. W. T. Atkins, Supervisor. 

DETROIT.—The Grand Trunk is interested in building a 
railroad bridge over Detroit River to Windsor, Ont. Other 
roads are expected to join in the enterprise. Geo. S. Mori- 
son, C. E., will report on the feasibility of the project. 

The City Comptroller recently received bids for a 
site for the approaches of a_ bridge proposed over the 
American River to Belle Isle. As soon as the city de- 
cides the site, plans will be ordered. Probable cost, 
$600,000. 

———-Local reports state that the Pere Marquette Inter- 
national bridge Co. is being onganieed to build a bridge 
over the Detroit River in the neighborhood of Grogge Isle. 
about 20 miles below Detroit. KF. W. Stevens, 
Counsel for the Pere Marquette Ry., is interested. 

FLINT.—A $20,000 bridge may be built at Saginaw street. 

GRAND HAVEN.—A 180-ft. bridge will be built .by the 
Grand Rapids, Grand Haven & Muskegon R. R. 

GRAND RAPIDS.—-A viaduct is proposed over the railroad 
tracks at Bartlett street. The City Engineer estimates the 
cost of a steel truss bridge at over $100,000. 

——The Pere Marquette will put a draw in it8 bridge 
over Grand River. 

The city proposes to build two bridges over Grand 

River, one at Wealthy avenue and the other at Bridge 

street. The Wealthy avenue structure will be built first. 

It will be 434 ft. long, and contain a draw span @hd one 

other span. The cost of these two bridges will be $100,- 

00 L. W. Anderson, City Engineer. 

highway bridge will be built at North Park. Ad- 

dress T. O. Willianis, Supervisor. 

The Board of Public Works is estimating the cost 

of a viaduct across the railroad tracks on Bartlétt street 

from Ellsworth avenue, to South Division street. 


IRON MOUNTAIN.—-The Supervisors of Dickinson County 
are considering with Marinette County, Wis., building a 
bridge over the Menominee River near Quinnesec, Mich. 
The city of Amberg, Wis.. will also pay part of the cost. 
R. C. Browning, Clerk. Dickinson County. 

JACKSON.—A bridge is proposed over Grand River gf 108- 
ft. span, the cost to be about $12,000. A. B. Stevens, City 
Engineer. 

LELAND.—A steel bridge is to be built over Carp River by 
the Township of Leland. B. B. Ellis, Chairman of High- 
way Commissioners. 

MARQUETTE.—The county proposes to build a bridge over 
Carp River, at a cost of about $90,000. 

MENOMINER.—The Ann Arbor (Wabash) R. R. will build 
a new bridge over the Menominee River here. 

The County will build two bridges, one at Stephen- 
son, the other at Birch Creek. 

NILES.--The Bertrand bridge across the St. Joseph River 
near Niles has been swept away by a freshet. It was 1,500 
ft. long. 

———Two drawbridges are proposed over Paw Paw River. 
The city will soon vote on issuing bonds. 

OMER.—A combination bridge is to be built over a branch 

of Angres River. Address the Highway Commissioners. 


PLAINWELL.—-The Township Board of Otsego proposes to 
build a steel bridge over Kalamazoo River within the vil 


lage. 
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The county of Allegan will issue bonds for $35,000 
for a concrete bridge at Plainwell. 

PONTIAC.—tThe city proposes to build a 61-ft. bridge. 
J. Fisher, City Engineer. 

SAGINAW.—A Dill is in State Legislature authorizing the 
expenditure of $200,000 for a bridge at Genesee avenue 
in this city, but, we are told, it is probably only for the 
purpose of amending the enabling act which gives the 
city the same authority at the present time, but it is in 
question and is before the Supreme Court of Michigan, 
There may be some information as to the construction of 
this bridge after the Court hands down its decision. R. 
W. Roberts, City Engineer. 

——The bridge over Geiser avenue will probably be re- 
moved to Center street. 

ST. IGNACE.—The Northern Michigan R. R., A. S. Robin- 
son, Chief Engineer, will build bridges over Carp River. 
Pine River and two other bridges on the road between St. 
Ignace and Sault Ste. Marie. 

SAULT STE. MARIE.—Messrs. Bollar & Hodge, New York 
City, are engineers for the viaducts and _ bridges on the 
Algoma Central and Hudson Bay R. R. The largest via- 
duct will be 1,500 ft. 

Drummond Township proposes to build a_ bridge 
over Pottaganissing River. 

THREE RIVERS.—Pids are wanted April 1 for $30,000 of 
bridge and paving bonds. James R. Bunn, City Clerk. 
TRAVERSE CITY.—A double arch concrete bridge is pro 

posed at a cost of $16,500. 


MINNESOTA. 


——A bill is in Congress authorizing the Secretary of 
the Interior to grant permission for a bridge over Thie 
River in Minnesota. 

Congress has passed a bill authorizing a bridge over 

Rainy River in Minnesota. 

—"_A bill is in Congress authorizing the Minneapolls. 
Superior, St. Paul & Winnipeg Ry. to build a bridge over 
the Mississippi River. 

BRAINERD.—A bridge will be built over Mississippi ‘tiver 
between Pine River and Dean Brook. Bill is in Congress. 

CASS LAKE.—The county will issue $30,000 of bonds for 4 
bridge. Address the County Auditor at Walker. 

CHISHOLM.—A 1,200 ft. bridge will be built over Langyeal 

Lake. W. G. Shane, Village Recorder. 
CLAREMONT.—Address 0. P. Kidder, Chairman of Super 

visors, in regard to possible bridge work. 
DULUTH.—The Duluth & Iron Range contemplates buiiding 

a bridge at Duluth, but decision in the matter depends 

upon the action of the Legislature in making an appro 

priation. The plans are made. Angst, Chief Engiueef. 
The city proposes to build a viaduct. connectins 
Railroad street with Garfield avenue. 
EAST GRAND FORKS.—See Grand Forks, N. Dak. 
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THE DUFF MANUFACTURING CO. 


WorRKS: ALLECHENY, PA. PITTSBU C, PA. 


ARE THE 


SOLE MANUFACTURERS OF 


BARRETT ..iz... JACKS 


Which will serve you the better—original “BARRETT JACKS” made by a company with 20 years’ 
reputation for Standard of Excellence to sustain, or imitations, made cheap to SELL CHEAP? 


























No. 1.—Trip Jack. No. 2.—Lowering Jack. No. 17.—Single Acting No. 6.—Trip Ballast Gang 
Trip Jack. Jack—15 Tons. 


“BARRETT JACKS” have been adopted as a STANDARD by all the leading railroads of America 
and were specifically recommended by the Roadmasters’ Association of America. They are QUICK-ACTING, 


POSITIVE, POWERFUL and DURABLE. 
SEND FOR CATALOGUE 
FAIRBANKS, MORSE & CO., CHICAGO, ILL., SOLE AGENTS FOR RAILROAD DEPT. 














WASTE TIME , LABOR AND VALUABLE 
SPACE WHEN WE CAN EQUIP YOUR 
CAR-SHEDS , ROUND HOUSES, 
FREIGHT SHEDS , MACHINE 
SHOPS , FOUNDRIES ETC. WITH OUR 


WHERE é STEEL ROLLING SHUTTERS? 


OUR NEW 


SHUTTER Fr STEELROLLING’S 
ip Papas See aeime Marre 








THE RAILROAD GAZETTE 


Vob. XXXV., No. 11. 








| THE CLIMAX FENCE POST 


Is a Better Post than Nature Grows 



























R. R. Signal Posts 


Ornamental Posts 


complete and 





Our Standard, 





6-in. 


information, 


4-in. 4%-in. 5-in. 5%-in. 


For further 
address, 


prices 














Right of Way Posts 
Sign Posts, Corner, 


BASE Made of Vitrified Shale Clay. 


POST Any Height, Made of Steel Angle Ce- 
mented in the Base. 
We furnish our Climax Posts—all assembled 


ready for setting—including holes 
punched for any number of wires desired. 
Right of Way and Farm 
Posts kept in stock are punched as below: 
7-in. 


or enquiries 


CLIMAX FENCE POST CO. 


H. E. OVERSTREET, Gen. Mgr. 
714 Marquette Building, CHICAGO 






End and 














DON'T GET LEFT 


MAIRE’S 


INDESTRUCTIBLE BRIDGE AND 
ROOF PRESERVER 


is prepared especially for Railroad 
Bridges and exposed surfaces of Build- 
ings. Once tried always used. 

Write for Sample. 
MAIRE PAINT CO. 
A. E. MAIRE, Prop. 

Minneapolis, Minn. 















Line 












8-in. 9-in. 




















Catechism of the Locomotive 


Railroad Gazette, 


PRICE, $3.50 
83 Fulton Street, N. Y. 











ELK RIVER.—A bridge is to be built over the Mississippi 
here. Address the Mayor. 

EXCELSIOR.—The Minneapolis & St. 
bridge over the bay at Excelsior. 

FARIBAULT.—tThe city is having plans and estimates made 
for a bridge over the Chicago, Rock Island & Pacific and 
Chicago Great Western tracks. It will be about 1,300 ft. 
long. 

—— 200-ft. steel bridge will be built over Kettle 
River. 

MINNEAPOLIS.—tThe International Bridge & Terminal Co. 
is erganized to build a bridge across the Rainy River from 
Itasca County, Minn., to Canada. The capital stock is 
$50,000, and the incorporators are: Washington Gray, A. 
A. Avery, Edward L. Hoilingsworth, and others, of Minne- 
apolis, which city is headquarters. 

-_—A bridge, to cost about $55,000, is proposed over 
Washington avenue. 
-A bridge over the Mississippi is proposed at Tenth 
avenue to connect with Cedar avenue. 
- The Northern Pacific, it is said, will bridge its 
tracks at Harvard street; also at Como avenue. 

NEW ULM.—A bridge is proposed over Minnesota River at 
Hinderman’s ferry. Andrew J. Eckstein, Chmn. Co. Com- 
missioners. 

PIERZ.—A bridge is reported proposed over Platte River. 

ST. PAUL.—A new bridge is proposed over the Mississippi 
in place of the Broadway bridge. Nothing decided. 

———The Chicago, Milwaukee & St.‘ Paul and the city 
have agreed about the bridge over Grand avenue. 


Louis will build a 


over railroad tracks. Probable cost, $65,000. 

A steel bridge is proposed over Phalen Creek. 
dress the County Surveyor. 

STILLWATER.—A bridge will be built over St. Croix River, 
and the city has given $2,000 toward the cost. The bal- 
ance will be raised 4! public subscription. 

——A bridge will be built over Phalen Creek. 
—The Wisconsin Central may bridge the St. Croix 
above the city. 


Ad- 





MISSISSIPPI. 


Congress has authorized the New Orleans & Missis- 
sippi Midland R. R. to build a bridge over Pearl River, in 
Mississippi. 

—A bill is in Congress authorizing the Pearl & Leaf 
River R. R. to build a bridge over Pearl River. 

CRYSTAL SPRINGS.—The county will build a bridge over 
Pearl River, near Crystal Springs. 

GULFPORT.—The Gulf & Ship Island R. R. will probably 
let contracts soon for four steel bridges. 

LEAKESVILLE.—The Alabama & Mississippi R. R. 
build a large bridge in this town. 

LIBERTY.—J. J. White, McComb City, Miss., can give par- 
ticulars about a bridge on the East Amite River R. R. 
MERIDIAN.—A bridge is proposed over the railroad tracks 

at Fortieth avenue. 

SMITH’S FERRY.—The U. S. Senate has passed a bill au- 
thorizing a bridge across Pearl River, at Smith’s Ferry, 
Lawrence County, Miss. 

WESSON.—A bridge is proposed by the Board of Supervisors 
over Pearl River. 





will 


MISSOURI. 


BOONVILLE.—The Missouri, Kansas & Texas proposes to 
build a footbridge here, at a cost of $20,000. 

CHILLICOTHE.—The City Council is considering building 
a new viaduct over the C., M. & St. P. tracks. 

GALENA.—The Missouri Pacific will build two bridges in 
Stone County this year. 

INDEPENDENCE.—The Metropolitan Street Ry. of Kansas 
City will build a steel bridge over Blue River. 

KANSAS CITY.—The Missouri Pacific, Chicago & Alton and 
Metropolitan Street R. R. companies propose to build a 
viaduct from Guinotte and Lydia avenues. Plans were 
made by the Chicago & Alton. Probable cost, $100,000. 

Viaducts are proposed over the railroad tracks at 
the following places: In Eighth street across the tracks 
of the ‘Frisco system and Chicago & Great Western ir 
Santa Fe street: over the Belt Line in Summit near Twen- 
ty-fourth; over the Belt Line in Broadway; over the Belt 
Line in Holmes; over Belt Line in Forest; over the Belt 
zine in Indiana; over Belt Line in Fifteenth; over the 
Missouri Pacific and Chicago & Alton tracks where what 
was known as the Heim line crosses In Lydia avenue. Or- 
dinances are passed. 

——-Bids will be wanted soon for the Summit street via- 
duct to be built by the Metropolitan Street Ry. and the 
Kansas City Belt Line. 

—-A viaduct is to be built at Tenth street by the Union 
Pacific and Chicago, Rock Island & Pacific roads.  Prob- 
able cost, $80,000. Bids wanted soon. 

-A contract for the superstructure of Allen avenue 
viaduct is not yet announced. 

—The Hannibal & St. Joseph R. R. contemplates re 
building its bridge over the Missouri River as a double- 
track structure. No plans made. 

—The Union Bridge & Terminal Co. will build the 
steel superstructure of the piers which were finished some 
time ago for what was known as the Winner bridge. 
Frank Moore, Temple Block, Kansas City, Mo., is the 
Chief Engineer. 

Messrs. Waddell & Hedrick, Consulting Engineers of 

this city, are the engineers for the bridge to be built over 

the Missouri on the Kansas City, Mexico & Orient, and 
for ae bridges needed on that road. (See Kansas City, 

Kan. 





bridge 900 ft. long is to be built on Third street 


——The Kansas City & ome County Toll Bridge Co., 

Chas. H. Holmes, Chicago, President, proposes to build a 
bridge over the Missouri River here. 

_.~z-—It is also reported that the Chicago, Milwaukee & 
St. Paul and also the Chicago, Rock Island & Pacific are 
So interested in building bridges over the Missouri 

Iver: 

——The C., R. I. & P. will also build 15 steel bridges 
a the relocation of its line between Windsor and Kansas 

ity. : 

_ ——Another project for a bridge over the Missouri River 
is that of the Kansas City & St. Joseph Electric R. R., 
Osborn Engineering Co., Cleveland, Ohio, Engineers. 
~The city proposes to build a new bridge over Brush 
Creek on Wornall Road. Geo. M. Shelly, President, Board 
of Public Works. 

——The. Board of Public Works is considering repairs 
to the Fourth, Bluff and Lincoln street viaducts. ome 
money available for this work, but it is not sufficient. 

——-—The two Kansas Cities are considering building an- 
other viaduct connecting the two cities. The Mercantile 
Club or J. L. Brown, of Kansas City, Mo., may be able to 
give information. 

KIRKSVILLE.—Some 20 steel bridges, all within 10 miles 
of the railroad, are to be built by Adair County over dif- 
ferent streams. The lengths vary from 20-ft. to 40-ft. 
span, and the bids will be wanted in March by ‘Tyler 
Paine, County Road and Bridge Commissioner. 

PARKVILLE.—The Kansas City, Parkville & St. Joseph 
Electric Ry. will bridge the Missouri River at Parkville. 
Waddell & Hedrick, Kansas City, Engineers. 

ST. CHARLES.—The Iowa & St. Louis will build a bridge 
over the Missouri River on its extension between St. 
Louis and Macon. Congress has authorized the structure. 

ST. LOUIS.—Bridges are to be built by the county, one at 
—— and one south of Ballwin; another near Floris- 
sant. 

———A viaduct is to be built on Kings Highway from 
en avenue to Northrup, to be about 2,000 ft. 
ong. 

-—The Eldorado & Bastrop, an extension of the Mis- 
souri Pacific, will bridge the Ouachita River. 

-—There is some probability of the early building of 
the proposed third bridge over the Mississippi River be- 
tween St. Louis and East St. Louis. It is said a company 
has been formed with the following as incorporators : ; 
C. Vanblarcom, St. Louis; Edward F. Goltra, W. B. Dod- 
dridge, Mayor M. M. Stevens, of East St. Louis, and T. 
C. Doremus, of New York City. The company also pro- 
poses to build large terminals and an elevated road, the 
cost of which, not including the bridge, will reach about 
$10,000,000. 

—The Terminal Railroad 
elevated road to Forest Park. 
approach to the Eads bridge. 

There will be one 150-ft. span bridge on the Car- 
thage & Western line of the Missouri Pacific, where it 
crosses the north fork of Spring River; also one 50-ft. 
span across Mulberry Creek. A contract for trestles has 
been let to McNerney & Co. 

WEST PLAINS.—A_ $6,500 steel bridge will be built over 
Spring River at Mammoth Springs. 

WICHITA.—The County Commissioners propose to build the 
following bridges: At Derby, steel structure over Big 
Texas Kiver, $6,380; at Wichita, Twenty-first street, 
$3,600; Park and Kechi Township, $6,000. 


MONTANA. 


GREAT FALLS.—A subway will be built at First avenue, 
North, under the Great Northern tracks. 

HOLT.—The Great Northern is reported surveying for a 
site for a bridge over Flathead River. 

LIVINGSTONE.—The Government proposes to build a num- 
ber of bridges over the Grand Canyon, to reach heretofore 
inaccessible places in Yellowstone Park. 

MILES CITY.—Geo. Schultz can give information about a 
120-ft. steel bridge at Glendive. 

MISSOULA.—The Northern Pacific will change the align- 
ment between Missoula and Bonner and wili need two 
steel bridges. 

——A bridge to consist of two 100-ft. spans is proposed 
over Missoula River from Van Buren avenue to John 
street. The approaches will be 100 ft. each. 


NEBRASKA. 


KEARNEY.—Bids are wanted March 17 by the Board of 
County Supervisors for a bridge over Wood River. 

LINCOLN.—The Sanitary Trustees will straighten Salt 
Creek and will remove the present bridge and build an- 
other structure. 

-——A viaduct is proposed over the Rock Island tracks 
at O street. 

OMAHA.—The Union Pacific contemplates building a via- 
duct at Ninth street and Capital avenue, but has reached 
no definite decision. 

—-A viaduct is also proposed over Martha street 
and the U. P. tracks. Andrew Rosewater, City Engineer. 
——The Union Pacific and Union Stock Yards Co. are 
considering building a viaduct over the former’s tracks at 
O street. 
Congress has authorized a bridge over the Missouri 
River at South Omaha which, it is expected, will be built 
in the interest of the Chicago Great Western. 


VALLEY.—The citizens of Valley have appointed a commit- 
tee to consult with the County Commissioners in a, 
to building a bridge over the Platte River west of Valley. 
‘The bridge will cost $12,000, and the city has offered to 
raise $5,000 of the cost. 





Association will build: an 
It will also widen the east 





NEW HAMPSHIRE. 


CLAREMON'T.—There is talk of building a bridge over the 
Connecticut River between this city and Weathersfield, 
but nothing has been decided. If built, it will be about 
600 ft. long. 

PORTSMOUTH.—A suspension bridge is proposed over Pis- 
cataqua River. The estimate made by W. H. Keepers is 
$230,000. 

ROCHESTER.—The city contemplates building a bridge ove: 
Salmon Falls River. Nothing decided. 


NEW JERSEY. 


ATLANTIC CITY.—The Board of Freeholders proposes to 
build twe bridges and will want bids soon. Address J. J. 
Albertson, County Engineer, Camden. 

BELVIDERE.—The County Commissioners 
building a five-pier girder bridge over Pequest Creek. 
A. Henderson, Chairman, Oxford, N. J. 

BRIDGETON.—The county proposes to build a new bridge 
over the river. 

BURLINGTON.—A Dill has been introduced in the State 
Legislature authorizing a bridge over the Delaware River 
between Burlington and Bristol. 

CAMDEN.—The Scherzer Rolling Lift Bridge Co. has sub- 
mitted plans for the proposed Federal street bridge. 

ELIZABETH.—Bids are wanted March 10 by the Board of 
Chosen Freeholders, for a concrete steel arch bridge over 
Elizabeth River at Irvington avenue. J. L. Bauer, County 
Engineer. : 

KREEHOLD.—tThe Freeholders of Monmouth County last 
summer voted to spend $102,500 on bridge work, as fol- 
lows: Atlantic, $3,500; Eatontown, $3,500; Freehold, 
$4,000; Holmdel, $7,500; Howell, $7,500; Manala- 
pan, $9,000; Millstone, $4,000; Matawan, $4,500; Marl- 
boro, $8,500 ; Middletown, $8,000; Neptune, $4,000; Ocean, 
$8,000; Raritan, $4,500; Shrewsbury, $5,500; Upper Free- 
— Wall, $11,500; Second Ward, Asbury Park, 

GRIGGSTOWN.—It is said Somerset County will build a 
bridge over Millstone River. Probable cost, $3,000. 


HOBOKEN.—A viaduct is proposed from near the West 
Shore tracks to Harrison street. John P. Egan, Clerk, 
Board of Freeholders. : 

——A viaduct is proposed from the foot of Bowers 
street Jersey City Heights, to Hoboken. 

LODI.—Freeholders of Bergen County are considering put- 
ting a new bridge over the Saddle River in Lodi Borough. 

(Address Hackensack.) 

NEWARK.—Two new bridges are proposed over Passaic 
River between Kearney and Newark, to be built jointly by 
Essex and Hudson Counties. The structures will be about 
500 ft. each. John P. Egan, Clerk, Hudson County Board. 
——Bridge repairs, to cost $50,000, have been author- 
ized by the joint bridge committee of Essex and Hudson 
Counties. The draw of the Clay street bridge is to have 
an electric motor. 

*~ERTH AMBOY.—Foster M. Voorhees, Elizabeth, is inter- 
ested in a plan to build a bridge over the Raritan River 
at Perth Amboy. 

PHILLIPSBURG.—Repairs are proposed to bridges and $25,- 
000 of bonds are to be sold to pay the cost. 

The Northampton Bridge Co., of Phillipsburg, War. 

ren County, has been incorporated with $125,000 capital. 

The Warren Bridge Co., also of Phillipsburg, with similar 

capital, has been incorporated by the same people. John 

H. Hagerty, of Phillipsburg; Harry H. Haines, Waldo II. 

Swain and John F. Riley, of Easton, Pa. 


PLAINFIELD.—The Bridge Committee of the Union County 
Freeholders is said to have accepted plans for the Lacka- 
wanna avenue and Berchman street bridges. 


TRENTON.—A bridge will be built over the canal at the 
new plant of the J. L. Mott Iron Works. 

WHARTON.—The Morris County Connecting R. R. will build 
two plate girder bridges. One will have two spans of 60 
ft. each, and the other will have a 70-ft. span. Address 
Edward Kelly, Manager, Wharton, N. J. 


NEW YORK. 

AMSTERDAM.—Two bridges proposed here—one an over- 
head crossing at Minerville street, over the West Shore 
tracks, and another on the same street, over the Erie 
Canal. The work will be paid for jointly by the New York 
Central, the State and the city of Amsterdam. The bride 
over the railroad will cost_about $30,000, and that over 
the canal about $12,000. Bids will be wanted any time. 
Florence J. Sullivan, City Attorney. 

BEMUS POINT.—A bridge is peopaset over “The Narrows” 
by Jared Hewes and Henry W. Flahavens. Probable cost, 
$50,000. 

BUFFALO.—New bids may be wanted on the bridge over 
Clark & Skinner Canal at Ohio street. The bids received 
last year were too high. 

A bill is before the State Legislature authorizing 4 

bridge over Niagara River to Grand Island. Chas. )). 

Marshall, of Buffalo, is interested. , 

The Lake Shore & Michigan Southern and the Erie 
Railroads and the Grade Crossing Commission have reached 
a decision in the matter of abolishing the grade crossings 
in Perry street, by building viaducts. The work will cost 
in the neighborhood of $150,000, and reports state that 
contracts may be let this summer. Edward B. Guthrie, 
Chief Engineer to the Commission. 

CANAJOHARIBN.—The State Superintendent of Public Works 
at pueeay will ask new bids on the bridge over the canal 
at Church street. The bids received in January were too 
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sa paella bridge is proposed over Canandaigua 
reek. 


COHOES.—The Gibson bridge, according to report, will be 
rebuilt soon, at a cost of about $30,000. 

‘ Vischer’s Ferry bridge will be rep!aced at $8,000. 
CORNING.—A steel bridge of four 150-ft. spans will be built 
over Chemung River. Estimate, $40,000. Robert O. Hoyt, 
City Engineer. 

—It is reported that the Erie R. R. bridge over the 
Chemung, known as Three-mile bridge, will be extended 
by the addition of three spans. 

FAIRPORT.—The State will remove a bridge now at Roch- 
ester and rebuild it over the Erie Canal here. 

FLUSHING.—The old Flushing bridge between Bridge street 
and Jackson avenue will be rebuilt. Plans with Edward 
M. Byrnes, Assistant Engineer, Borough of Queens. Esti- 
mate, $270,000. Contract may be let in July. 

GREAT VALLEY.—The New York State Railroad Commis- 
sion has ordered an under crossing under the Buffalo, 
Rochester & Pittsburgh in the town of Great Valley. 

HOOSICK FALLS.—Plans have been made to eliminate the 
grade crossing at River street and they have been sub- 
mitted to the Railroad Commissioners; cost, $30,000. G. 
I). Baltimore, of Troy, writes that it will be a steel deck 
Pratt truss 135 ft. long, divided into eight 30-ft. girders. 
supported by columns, and one 60-ft. girder over the 
tracks. 

The Bennington & Hoosick Valley will need a num- 
ber of steel bridges. One will be 400 ft. long; another 200 
ft., and several about 100 ft. each, with quite a number of 
smaller structures. Geo. E. Green, Hoosick Falls, Presi- 
dent. 

ITHACA.—A bridge will be built over Six-mile Creek at Al- 
bany street. Cost, $3,000. 

JAMAICA.—-The Long Island R. R. will do away with the 
grade crossings in several of the larger towns beyond 
Jamaica. It also has in view a number of improvements 
in Jamaica. 

JOHNSTOWN.—The City Engineer has made plans for an 
800-ft. viaduct to be built on the West Side. Nothing de- 
cided. 

LE ROY.—The Buffalo & Depew Electric R. R. is consider- 
ing building a bridge over Oatka Creek at the foot of Main 
street. A. L. Cosway, Highway Commissioner, may be 
addressed. j 

LOWVILLE.—A bill has been introduced in the State Legis- 
lature, appropriating {$7,000 for repair of present abut- 
ments of LBeeche’s bridge over Black River, between Low- 
ville and Watson, Lewis County, and for the erection of a 
new superstructure. 

MECHANICSVILLE.—A bill is in the Legislature providing 
for a bridge over Champlain Canal between Burk avenue 
and Francis street. 

MEDINA.—The New York Central will build a bridge over 
Oak Orchard Creek, east of Medina. 

NEW ROCHELLE.—The New York, New Haven & Hartford 
will build bridges over Webster and Center avenues. 

MINDEN.—-The State has appropriated $6,500 for a bridge 
in this town, Montgomery County. 

NEW YORK.—The design for the superstructure of Black- 
well’s Island bridge has been accepted and plans ordered 
made, with the exception of letting contracts for the steel 
during the summer. The bridge, which will cross the East 
River, will be a cantilever with spans, as follows: Queens 
shore arm, 459 ft.; easterly cantilever river span, 984 ft. ;: 
connecting span across Blackwell's Island, 630 ft.; west- 
erly cantilever river span. 1,182 ft.; Manhattan shore arm, 
459.5 ft.; total length between anchorages, 3,714.5 ft.; 
total length, including approaches, 7,449 ft. Henry A. La- 
Chicotte, Engineer, Department of Bridges. The piers 
have been contracted for and partly built. 

-Designs for the Manhattan bridge to cross between 
the East River, from the Bowery and Canal street, Man- 
hattan, to about Fulton and Gold streets, Brooklyn, have 
been submitted to the Metropolitan Art Commission for 
approval. The structure, as redesigned under the direc- 
tion of the Commissioner of Bridges, is to be a suspension 
bridge, the superstructure of which is made up of’ four 
chains of eye-bars supported by steel towers 1,470 ft. 
apart and 400 ft. above high water. The two land spans 
will be about 725 ft. each. ‘Total length of main structure, 
2.920 ft.: total length, including approaches, about 9,900 
ft. The tower foundations are now being built. No fur- 
ther contracts can be let until final plans are accepted. 

bill is in the Legislature authorizing a_ bridge 
over Westchester avenue, in the Bronx. 

The President of the Borough of the Bronx is hav- 
ing specifications made for the bridge over Bronx River, at 
Tremont avenue. Probable cost, $150,000. 

New bridges are to be built over Gowanus Canal at 
Hamilton avenue, Union street and at Ninth street. They 
will be bascule drawbridges and cost about $50,000 each. 
The present city administration may let the contract for 
one of these structures this year. 

The New York Central & Hudson River R. R. will 
make changes below the Harlem River which will require 
steel viaducts over its tracks at intersecting streets; also 
the continuation of Park avenue to the upper end of the 
Grand Central Station on a steel yiaduct. The company 
also proposes to build within the next year or so 469 rail- 
road bridges on various parts of its lines, and 117 high- 
way bridges 

The Erie R. R., 
steel footbridge over West 
ferry terminal. 

NORTH TONAWANDA.— The New York Central will put in 
a double track bridge over the Erie Canal and Tonawanda 
Creek. 

ONEIDA.—-An appropriation has been voted for the Ken 
wood bridge. 

OSWEGO.— About $40,000 of repairs will be made to bridges 
over Oswego River between East and West Oswego. 

PORTAGE.—The Erie R. R. will build a new viaduct at 
Portage, replacing the present long structure. 

RAYMERTOWN.— Reports state that plans and estimates 
prepared by Prof. Leslie Allen, of Albany, the cost of a 
bridge across the proposed Tomhannock reservoir will be 
$65,000. 

RENSSELAER. A highway bridge is proposed over the rail- 
road tracks at Third avenue. A. J. Horgkamp, City Clerk. 

ROCHESTER.—-The State will build a new bridge over the 
Erie Canal at Caledonia avenue. The present structure 
will be removed to the town of Fairport. 

A new liftbridge is proposed over the Erie Canal 
at Allen street. Vrobable cost, $80,000. 

Two bills have been introduced in the Legislature 
providing for new canal bridges at South Washington 
street and Lyell avenue. to cost $25,000 and $40,000 re 
spectively. The Lyell avenue bridge will be a liftbridge, 
while the Washington street bridge will be stationary. 

SANDY HILL.-—Supervisors of Washington and_ Saratoga 
Counties have been considering plans for a bridge across 
the Hudson River. The cost will be about $36,000. 

SCHUYLERVILLE.—The Greenwich & Johnsonville R. R. 
will build a bridge at the crossing of the Hudson Valley 
Ry. at Fort Miller. 

SYRACUSE.—A bridge will be built over Onondaga Creek 
this spring. Frank J. Schnauber, City Engineer. 

Tlans have been made for a new bridge over the 
canal at Crouse avenue. . 

A bridge will be built over Oswego Canal at North 
Salina street. The city has appropriated $27,500 toward 
the cost of a $65,000 bridge. 5 

The Syracuse Rapid Transit Ry. will put a bridge 
over the Rome, Watertown & Ogdensburg tracks. 

TONAWANDA.--It is reported that a steel bridge will be 
built over the Erie Canal, between Seymour and Tona- 
wanda street. 

TYRE.—-Seneca County has authorized this town to issue 
$18,000 of bonds for a bridge over Black Brook. 

UTICA.—A bridge will be built over the Mohawk at the foot 
of Genesee street. The work will be done by the City Engi 


according to report, will build a 
street as an approach to its 





neering Department. 
WATERTOWN, 


A bridge is proposed on Main street over 


the Cape Vincent branch of the New York Central; also 
over Cowins Creek. Cost, $12,000. 

YONKERS.—It is said the New York Central will build a 
viaduct from Park street to Glenwood. 

NORTH CAROLINA. 
-——-A bridge will be built over Neuse River at or near 
Street’s Ferry. 

DUNN.—A bridge is proposed by Harnett County over Cape 
Fear River here. It will be 200 ft. long. Address A.°C. 
Hallowey at Lillington. 

KINSTON.—Congress has authorized the Kinston & Jackson- 
ville R. R. to bridge the Neuse River at or near Kinston. 
NEWBERN.—The Pamlico Construction Co. will build a 
bridge over Neuse River which will be about a mile long. 

Henry R. Bryan, Jr., of Bayboro, is interested. 
NORTH DAKOTA. 

BOTTINEAU.—Bottineau County will 
over Mouse River, to cost about $10,000 each. 
the County Commissioners. 

COAL HARBOR.—Bids are wanted April 6 by the County 
Auditor at Washburn, for a steel bridge over Snake Creek. 

GRAND FORKS.—The Grand Forks Council has made an ar- 
rangement with the Polk County (Minnesota) Commis- 
sioners to build a _ bridge over Red Lake River between 
Grand Forks and East Grand Forks. It will be a draw- 
bridge. 

LINTON.—-A combination‘ bridge is to be built over Sand 
Creek and another over Long Lake. 
$1,000 each. Address G. A. Herolz, County Auditor. 

OHIO. 

AKRON.—The Osborn Engineering Co., Cleveland, has made 
plans for the proposed Mill street viaduct which will be 
765 ft. long and probably cost $135,000. Address the City 
Engineer. 

Estimates have been furnished the City Commis- 

sioners for a bridge over Little Cuyahoga River on Cuya- 

hoga street. 

The Council is considering ordering a new bridge to 

replace the Perkins street structure which is 30 ft. wide. 

The new one is to be 60 ft. 

An ordinance is pending in the Councils for 4 via- 


build two bridges 
Address 














duct over the railroad tracks on Exchange street. Chas. H. 
Isbell, City Clerk. 
BARBERTON.—Viaduct along’ Tuscarawas avenue  pro- 


posed; cost, $35,000. 

BELLAIRE.—The Baltimore & Ohio, it has been frequently 
reported, will build a viaduct to connect the Cleveland. 
Lorain & Wheeling with the main line. The structure will 
be over 2,000 ft. long, of steel on masonry, and accommo- 
date two tracks. For some time the road has been pre- 
paring to rebuild two snans of the bridge over the Ohio 
at this place. 

ee bonds for $12,000 have just been 
sold. 

CINCINNATI.—A steel viaduct is proposed to take the place 
of the present Ida street wooden bridge on Mount Adams, 
at a cost of $72,500. It will be 440 ft. long and divided 
into two trusses and four girder spans, with 32-ft. road- 
way and a 6-ft. walk. 

——It is proposed to abolish the Harrison avenue grade 
crossing. An ordinance is before Council making an ap- 
propriation toward the cost, which will be $250,000. 

———Plans have been submitted to the city officers for 
the proposed Grandin Road Viaduct over Delta avenue, 
which provide for a structure 842 ft. long and 34 ft. wide, 
exclusive of 7 ft. sidewalk. Estimated cost, $216,000. 

Plans ordered made to rebuild the Liberty street 
viaduct. Probable cost, $30,000. 

——$10,000 of bonds have been sold by Hamilton Coun- 
ty for Clark and Davis street bridge. 

——The Pennsylvania Company, according to report, 
proposes to abolish some 28 grade crossings in this city. 

———The County Commissioners are considering rebuild- 
ing the bridge over Big Miami River, at a cost of $100.000. 

——The Miami & Erie Transportation Co. will have 
some bridge work to do. 

CLEVELAND.—The Ohio Central Traction Co. proposes to 
rebuild a number of wooden bridges on its line with steel 
structures. but plans have not yet been made. 

——It is proposed to abolish the Detroit street grade 
crossing. The plans will be submitted by the Lake Shore 
and Nickel Plate roads. 

——It is proposed to build a bascule bridge over Cuya- 
hoga River at Jefferson street. It will be about 140 ft. 
long and cost $180,000. Nothing decided. Wm. J. Carter, 
City Engineer. 

——City Engineer W. J. Carter has made preliminary 
plans for a viaduct from Huron street, on the East side. 
over the Valley and Cuyahoga River, to Lorain street on 
the West side. Also one from Lake to Pearl. The viaduct 
proposed from Huron street to Lorain street would cost 
$2,000,000: would have a length over all of 3,960 ft. ; length 
of approaches, 760 ft.: length of steel construction, 3,700 
ft.: width, 66 ft.: height above flats. 110 ft. clear above 
water, 120 ft. The viaduct proposed from Lake to Pearl 
streets would be 3.465 ft. long, with 1,535 ft. of ap- 
proaches; steel work, 1.930 ft.: width. 58 ft.; length of 
“draw.” 128 ft. Cost. about $2.000,000. 

——Preliminary plans made by the City Engineer for 
the new Superior street viaduct, to cost about $750,000. 
It will have a double rolling lift draw and replace the 
present swing draw. 

——A low-level bridge will be built from Clarke avenue 
to East Clark avenue. The work will cost about $1.000,- 
000. The Board of Control has approved an issue of $300,- 
000 of bonds as part of the cost. 

COLUMRUS.—Two bridges are to be built on Cleveland ave- 
nue. One across the Norfolk & Western and the Cleveland, 
Akron & Columbus; the other across the Pittsburgh, Cin- 
cinnati. Chicago & St. Louis and the Baltimore & Ohio. 
Bids will be wanted soon. Henry Maetzel, County Sur- 
veyor. 

——_—_Nothing has been decided in regard to removing the 
grade crossings at West Broad, West Mound and South 
High streets. The city and railroad officers are holding 
meetings to formulate plans. 

——The County Commissioners are considering building 
new bridges over Alum and Big Walnut Creeks: plans or- 
dered made. The latter will be 216 ft. long and the for 
mer about 148 ft. Contracts will be let early in the spring. 

——The Urbana, Mechanicsburg & Columbus Interurban 
will join with the county in building a new bridge across 
Hayden’s Run. Cost, $100,000. 

DAYTON.—Plans are being made by City Engineer Frank M. 
Turner for bridges proposed over the Miami River at Third 
street and Stratford avenue. Bids may be wanted soon. 

The B. C. A. has passed a resolution permitting the 
Dayton & Union Ry. to build an overhead bridge at Perry 
street. 

—The Cincinnati, Hamilton & Dayton, according to 
report, proposes to put a footbridge over its tracks at Al- 
bany street, Edgemont and Kiefer streets, North Dayton. 

DELAWARE.—The Pennsylvania Co., it is said. will build a 
steel trestle over Sandusky street to replace the wooden 
structure, at a cost of $15.000. 

DENVER.—B. H. Walker, Deputy County Surveyor. Chilli 
ecothe, says bids are wanted at any time for a mild steel 
riveted truss bridge over Crooked Creek. 

EAST LIVERPOOL.—A $20,000 bridge is proposed to con- 
nect Newell. 

A bridge will be built over the Panhandle tracks 
at First street. 

ELYRIA.—The city. according to report, has decided to build 
a bridge over the river at Thirteenth street. 

No action has been taken in regard to rebuilding the 
Washington avenue bridge which, it is estimated, will cost 
$20,000. C. H. Snow, City Engineer. 

FREMONT.—Two bridges are proposed over Sandusky River. 
one in the city at South Bridge street, the other north of 
the city. One will cost $15,000 and the other about 
$100,000. 

ITURON.—The Lake Shore Electric Ry. will build a bridge 
over the river here. 

IRONTON.—For some time there has been a project for a 








The cost will be about’ 


railroad bridge over the Ohio River between Ironton, Ohio, 
and Ashland, Ky. It is now said that the Cincinnati. 
Hamilton & Dayton and the Chesapeake & Ohio railroads 
are jointly considering building this bridge and building 
short lines of extension. 

LOCKBOURNE.—The County Commissioners, the Hocking 
Valley R. R. and the Scioto Valley Traction Co. have agreed 
upon a plan for the new bridge to be built near this place. 

——The county is said to be considering building a $40.- 
000 bridge over Mill Creek. 

NILES.—The Pittsburgh, Niles & Western, the new road to 
be built by the Jones & Laughlin Co., will build a bridge 
aed the Ohio River near Niles; also over the Mahoning 
tiver. 

VPORTSMOUTH.—It is proposed to build a bridge across 
Funk’s Gut. B. C. Bratt, Engineer. 

ST. BERNARD.—It is said that the local Board has per- 
mitted the Miami & Erie ‘Transportation Co. to raise. and 
strengthen bridges over the canal from St. Bernard to the 
Butler County line. The canal company proposes to do 
similar work throughout the entire length of the canal. 

SANDUSKY.—tThe proposed Toledo-Lakeside Electric R. R. 
will build a bridge over the bay for an entrance inte the 
city. Mark Knabenshue, of Toledo, is reported interested. 

SPRINGFIELD.—Estimates have been made for a bridge in 
Sherman avenue over Buck Creek. Cost, $5,500. 

STEUBENVILLE.—The Commissioners of Jefferson and Har. 
rison Counties will build two bridges on the line separat 
ing the counties. One will be near Adena; the other near 
Unionport. ‘ 

——A bridge will be built over the Ohio River from 
Market street by the Steubenville Bridge Co., at a cost, it 
is said, of $300,000. James G. Mitchell, of Rochester, Pa., 
and James E. Newell, of East Liverpool, Ohio, are inter 
ested. Franchise is granted. 

TOLEDO.—A liftbridge will be built over Swan Creek by 
the city at Lafayette street. 

URBANA.—The Urbana, Mechanicsbur; 
build a viaduct in this city at the 
street. . 

WELLSBURG.—The Wellsburg-Brilliant Bridge & Ferry Co. 
has been chartered, with $50,000 capital, to build a toll 
bridge over the Ohio between Wellsburg and Brilliant. 

WILLOUGHBY.—The Commissioners of Lake County are 
considering the advisability of building a bridge over the 
river at Willoughby, at a cost not to exceed $30,000. 

WOODSFIELD.—Bids will be wanted about July 1 for three 
bridges in Monroe County. Address W. W. Glesenkam), 
Commissioner. 

ZANESVILLE.—As yet no arrangements have been made for 
the bridges on the O. R. & W. Ry. J. K. Gidder, Gen. Mer. 

OKLAHOMA TERRITORY. 

ASHER.—A company has been incorporated by J. C. Milner, 
Reid Riggins, of Asher, and |. A. Smith, of Tecumseh, to 
build a bridge over the South Canadian River at Asher. 

A bridge will be built over the South Canadian 
River at this place, on the Rock Island Choctaw extension 

LAWTON.—There are many bridge contracts (15 or more) yet 
to be let in the Counties of Kiowa, Caddo and Comanche. For 
specific information address the County Commissioners at 
Hobart, Anadarko and Lawton. 

OKLAHOMA CITY.—The Texas & Oklahoma R. R. will build 
three bridges. F. W. Fratt, Chief Engineer. 

——A viaduct will be built on Oklahoma over the Choc- 
taw right of way. Address the Mayor. 

TONKAWA.—The Rock Island Ry., according to report, wil! 
bridge the Arkansas River near here. 

OREGON. 

ASTORIA.—A combination bridge about 2,000 ft. long will 
be built over Lewis and Clarke River. Plans have been 
submitted to the War Department. Address C. J. Trench- 
ard, County Judge. 

EUGENE.—It is said bids are wanted for a bridge at Cot- 
tage Grove. EE. W. Lee, County Clerk. 

OREGON CITY.—The Oregon on. & Suburban will put a 
bridge over Willamette River. robable cost, $40,000. 
PORTLAND.—There is a movement on foot to replace the 
Morrison street bridge with a substantial structure. There 

is talk of building a rolling liftbridge. 

——A bridge is proposed on Grand avenue over Sulll- 

van's Gulch. Address the East Side Improvement Associa- 


tion. 
PENNSYLVANIA. 

ALLEGHENY.—The Western Bridge Co. proposes to bridge 
the Ohio, River between Allegheny and MckKees Rocks, for 
the Pittsburgh Railways Co. Chas. D. Meyer and_.R. F. 
Ramsey, of Littsburgh, are reported interested. 

——-It is proposed to rebuild the Superior avenue via- 
duct. : 

ALLENTOWN.—Reports state that the Lehigh Valley, Jer- 
sey Central and Lehigh Valley Traction Co., also the 
county, are interested in a bridge to be built at Allen 
strect or Tilghman street. 

——A permanent bridge is proposed over the Lehigh 
River to replace the temporary structure built by the 
Allentown & East Allentown Bridge Co. last year. The 
proposed structure will be 756 ft. long, and, with ap- 
proaches, will be over 1,000 ft. The matter is pending 
with T. L. Eyre, State Superintendent of Public Grounds 
& Buildings at Harrisburg. 

ALTOONA.—A steel bridge is proposed over the main line 
of the Pennsylvania, between 16th and 17th streets, on 
Bridge street. Probable cost, $12,000. 

Harvey Linton, City Engineer, writes that the 
bridge proposed at Seventh street will be a pin-connected 
truss about 168 ft. span. It will be used by the city of 
Altoona and the City Passenger Ry. Co., and will re- 
place the present old bridge. No date is set on which 
bids are to be received. 

ASPINWALL.—A Dill has been introduced in Congress and 
passed by the Senate authorizing the Pennsylvania, R. KR. 
to build and mairtain a bridge across the Alieghany River, 
near Aspinwall, Pa. 

AUBURN.—R. J. Bowman, of Mahanoy City, has heen se- 
lected by the Board ot Public Grounds and Buildings to 
make the plans and specifications for the new bridge to 
be built over the Susquehanna River at Auburn. It will 
be a steel truss 150 ft. long, with an 18-ft. roadway. The 
eost is estimated at $15,000. 

BEAVER.—A bridge will be built over the Ohio near Beay 
er, on the railroad proposed by Jones & Laughlin (Co. 
The locality is said to be Smith’s Ferry. Probable cost. 
$1,500,000. 

BELLEFONTE.—The Commissioners of Center County are 
considering building a steel bridge in Haines Township. 
A bridge will be built over Spring Creek in College 

Township. 

BETHLEHEM.—The Commissioners of Lehigh and North 
ampton Counties are considering plans for pushing the 
completion of the new Monocacy bridge. 

BRADDOCK.—The American Steel & Wire Co. will build 
three over-head bridges at its Ninth street plant. 

BRILLIANT.—The Pennsylvania will bridge the Alleghany 
River here. Contract for foundations let. 

CATASAUQUA.—The Catasauqua Bridge & Terminal Ky. 
contemplates building a new railroad bridge or two in the 
spring, but arrangements have not been completed. 

A new bridge is also oly een by the town across 
og river at this point, but the Court has not yet granted 
tt, 
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CHAMBERSBURG.—The Cumberland Valley R. R. will soon 
take up the work of continuing the elimination of grade 
crossings, at a cost of about $20,000. 

CHARLEROI.—The Charleroi & Monessen Street Railroad 
Bridge Co., of which Theo. J. Allen is President, wi!! 
build a bridge over the Monongahela between the two 
towns named. The total length will be 1,700 ft., ane 
the estimated cost is $175,000. Henry Lamb, of Pitts- 
burgh, is the Engineer. 

CHESTER.—A bridge will be built at Seventh street. Ad- 
dress the Philadelphia, Wilmington & Baltimore. 
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CLARION.-——A bridge will be built over Paint Creek in 
Farmington Township by the county. 

CONNELLSVILLE.—The new Pennsylvania, Monongahela 
& Southern R. R. (Wabash) will build bridges over Ten- 
mile Creek, Muddy Creek and Little Whitely Creek. 

The Greenwood Bridge Co. will build a bridge over 
the Youghiogheny River between Connellsville and Green- 
wood. LL. EF. Ruth, of Connellsville, is President. The 
plans will be made by the Osborn Engineering Co., of 
Cleveland. 

The Pittsburgh & Lake Erie is said to be contem- 
plating building an overhead bridge at Dickerson Run. 
DANVILLE.—A bridge will be built over Mahoning Creek 

at Center street. G. W. West, Borough Engineer. 
DONORA.— Congress has authorized the Donora Southern 
hk. KR. to bridge the Monongahela. 
DOW NINGTON.—Bridge proposed over the Brandywine. 
DU BOISTOWN.—See Williamsport. 
DURYEA.—The Grand Jury has recommended that a new 
bridge be built over Lackawanna River here. 
EASTON.—The Lehigh & New England R. R. will build a 
new bridge over the Delaware River at or near Sandt’s 
Kiddy, five miles from Easton, to connect with the Penn- 
Plans made. 


sylvania Railroad. 

ERIE. A bridge is proposed on Buffalo road over the Penn- 
sylvania tracks. The Erie Electric Motor Co. is inter- 
ested. Probable cost, $54,000. 


A bridge will be built at Twentieth street. Ad- 
dress B. KE. Briggs, City Engineer. 

A bridge is proposed over Mill Creek. 
tion not available. 

The New York, Chicago & St. Louis, according to 
report, will build a new bridge over State street. 

The county, according to report, will build a new 
bridge over the Codorus. 

GREENSBURG.—The Commissioners of Washington and 
Westmoreland Counties are considering building a joint 
bridge over the Monongahela, and have a bill in Congress 
for that purpose. Hugh Henderson, Clerk, Board of Com- 
missioners, Westmoreland County, Greensburg. 

The county is also interested in an inter-county 
bridge over Jacob’s Creek at Keister’s Mills. 

ILARRISBURG.—There are several projects for bridges over 
the Susquehanna River in the vicinity of Harrisbucg. 
One is by the company in which Frank Martin, J. W. 
Wetzel and F. H. Spangler are interested. It will be 
from Maclay street, Harrisburg, to North street, West 
Fairview. It will be about 4,400 ft. long, and a contract 
may be let in the spring. 

Another bridge over the Susquehanna is to be 
built at Shollenberger’s crossing to replace the wooden 
structure, 

The Pennsylvania R. R., according to report, will 
bridge the river at Shock’s Mills, below the city. 

The Northern Central will build a subway at 
Enola station. 

The court has confirmed the report of viewers 
recommending a new county bridge over Manada Creek, 
near Kramer's Mills. Also a bridge over Little Nicon- 
isco Creek in Upper Paxton Township. 

The Board of Public Grounds & Buildings may 
shortly let contracts for several new bridges. 

A bill has been introduced in the Pennsylvania Log 
islature incorporating the Martin’s Creek Bridge Co. and 
the Raubsville Bridge Co., both of Northampton County. 


Appropria- 


IAZLETON.—A stone arch bridge about 400 ft. long, to 
cost about $8,500, will be built over Buenton Bock Creek. 
A. BB. Celiax, City Engineer. 

HAZELWOOD.—A Dill is in Congress authorizing a_bridge 
over the Monongahela River at this place for the Eastern 
Railroad, which is the Pittsburgh link of the Pittsburgh. 
Niles & Western, to be built by Jones & Laughlin Steel 
Co 

11ERNDON.—J. D. Bogar, of this city, is said to be inter- 
ested in building a steel bridge over the Susquehanna. 

JOUNSTOWN.—Sieps have been taken to abolish the grade 
crossings in this city. H. 0. Levis, Assistant City En- 
gineer. 

LANCASTER. 


The county has two bridges to build, each 
to be about 125 A. B. Hassler, County Comptroller. 
LEWISBURG.—A long steel bridge is to be built by the 
State and the two counties, over the Susquehanna River 
at Lewisburg, four miles below Milton. Address the 
Commissioners of Northumberland County at Sunbury. 
A new bridge will be built over Juniata River in 
Granville Township. 

MARCUS HOOK.—-The Philadelphia, Baltimore & Wash- 
ington will build an overhead bridge at Hewes and Blue- 
ball avenues. 

McKEESVPORT.—A_ bridge will be built over White's Hol- 
low from Versailles avenue to Irwin street. I. F. Hallan, 
City Engineer. 

MceKEES ROCKS. 
plans for the proposed bridge over the 
yards, to be known as the Island bridge. 
about $15,000. 

A bridge is proposed over Chartiers Creek at the 
foot of Singer avenue. 

MIDDLETOWN.--There is talk of an electric railroad com- 
pany building a bridge over. the Susquehanna at this 


place. 


The Pittsburgh & Lake Erie has made 
McKees Rocks 
It will cost 


The Pennsylvania R. R. will build subways at 
Union, Wood and Catharine streets, at a cost of $60,000. 

MONTGOMERY. A new bridge is proposed over the Sus- 
quehanna at Montgomery. Nothing decided. 

MT. WOLF.—-The Pennsylvania R. R. will build a bridge 
over the Susquehanna River on the proposed new_ low 
gerade division from Mt. Wolf to the mouth of Codorus 

Creek, York County, Pa. 


Pittsburgh Connecting R. R. 


NEW CASTLE.—The West 
will build a bridge, with a 900-ft. span, over Beaver 
River near New Castle. 


A viaduct is proposed over Shenango River from 
Moravia street to Mahoning avenue. The Pittsburgh & 
Lake Erie, it is reported, have made the plans. 

NISBET.--The Pennsylvania, according to report, will 
build a double track bridge here this year. 

NORRISTOWN.—The Philadelphia & Reading proposes to 
bulld a new bridge over the Susquehanna River. 

The county will build a bridge over the Perkiomen. 

NORTH WALES.—The borough will build a 110-ft. plate 
girder bridge over the P. & R. tracks. 

PHILADELVPHIA.—The following is a list of some steel 
bridges required by Philadelphia. Plans have been made 
for some, but funds have been allotted for all: 

Passayunk avenue, across the Schuylkill River, 
$20,000 appropriated to centinue work. The estimate to 
finish this work is $440,000. Contract for west approach 
and abutments, let. 

Seventeenth street, over 
town & Norristown R. R. Estimate, $75,000. 

Sixty-fifth avenue north, over North Pennsylvania 
R. R.: estimate, $33,000. 

Erie avenue, over Richmond branch, Philadelphia 
& Reading Ry.: estimate, $64,000. 

Montgomery avenue, over 
mate, $60,000. 

“Dp” street, 
$20,000 

Graver’s Lane, over Chestnut Hill branch, Phila- 
delphia & Reading Ry.; $12,000. 


Philadelphia, German- 


Connecting Ry.:  estl- 


over Connecting Ry. City’s share, 


Allegheny avenue, under Connecting Ry. City's 
share, SS0,000, 
-Large street, under Frankford branch, Philadel- 


phia & Reading Ry. City’s share, $18,000. 
Sixtieth street. over Philadelphia, 
Baltimore R. R.: $47,000. 
Ilunting Park avenue. over Richmond branch, Phil- 
adelphia & Reading Ry. City’s share, $25.000. 
Sixty-fifth street and Baltimore & Ohio R. R. 
Fifty-eighth street, over Philadelphia & West Ches- 
ter R. R.: $388,000. 


Wilmington & 


Upper deck to Falls Bridge: $800,000. 
School Lane, approach to Falls Bridge, over Phila- 
delphia & Morristown R. R.; $36,000. 
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Walnut Lane, over Wissahickon avenue; probable 
cost, $160,000. 

Sedgley avenue at Sixth street, over Reading Ry. ; 
probable cost, $44,000. 

Stockley. street, over the same; $35,000. 

——Wyoming avenue, over Frankford Creek; estimate, 
$125,000. 

——Armat street (two bridges), under Philadelphia & 
Reading: estimate, $70,000. 

—Front street, over Connecting R. R. 
$30,000. 
——Center street, under the Reading tracks; $31,000. 
——Twelfth street, under Connecting R. R.; $50,000. 
Po —Woodbine avenue, north of Haverford avenue; 

$55,000. 

——Collom street, under Reading Ry.; $8,000. 

—Bellfield avenue, under Reading Ry.; $50,000. 

——Thirty-third street, over the Philadelphia & Read- 
ing R. R.; $110,000. 

—— Plans are made for a bridge over Lansdowne Glen, 
West Park, for the Park Commissioners. It will be of 
stone and iron and cost about $100,00 
The Council is considering ordinances to abolish 
the grade crossings on the line of the Philadelphia & 
Reading along Ninth street from about Fairmount avenue 
to Nicetown:; also alorg the Port Richmond branch. 

——tThe following recommendations have been made 








City’s share, 





by the Finance Committee of the Councils: Bureau _ of- 


eneral repairs to bridges; Bu- 


Highways, $15,000 for 
Not yet allotted. 


reau of Surveys, $150,000 for new bridges. 

Wm. C. Haddock. Director, Dept. of Public Works. . 

——The Philadelphia Rapid Transit Co. has submitted 
plans to the War Department for its bridge over the 
Schuylkill. It has other bridges and a steel elevated 
railroad to build. 

PITTSBURGH.—Part appropriation has been made for the 
Wilmot street bridge, which will have a two-hinged arch 
central span of about 450 ft., with steel trestle ap- 
proaches at both sides. Estimated cost is $190,000. Di- 
rector of Public Works will have plans made and prepare 
to get bids. 

——An appropriation has been made for the Bond 
street bridge, which will be a steel trestle about 300 ft. 
long, with a plank floor. 

The Haights Run bridge on the line of Butler 

street will, in all probability, be replaced with a masonry 

structure having a central span of 144 ft., and three 
15-ft. arches at each end. 

———The wooden bridge at the south side of Schenley 
Park.will be replaced by a steel structure consisting of 
a central arch of about 250 ft., with steel trestle ap- 
proaches. 

Plans have been made by the Department of Pub- 

lie Works for an iron highway bridge to span South 

Twenty-first and Twenty-second streets, connecting Pius 

and Mission streets. The plans provide for two struc- 

tures, one to be 250 ft. long and the other 400 ft. long. 

The former will cost $40,000, and be placed under con- 

tract soon. 

At Second avenue it is proposed to raise the tracks 

of the Panhandle Ry., and lower Second avenue, requir- 

ing a bridge. 

——The present wooden structure on Larimer avenue 
ahove the Beechwood Boulevard will be replaced with a 
steel bridge, having a central arch of about 350 ft., and 
steel trestle approaches. The height of roadway will be 
about 120 ft. above the bottom of the valleys. 

——TIt is proposed to rebuild the superstructure of the 
Center avenue bridge across the Pennsylvania R. R., at 
an estimated cost of $30,000. Plans made. 

——-It is proposed to build a bridge over the Baltimore 
& Ohio on Malanchton street; $4,000 is appropriated. J. 
Guy McCandless, Director, Department of Public Works. 
Frank H. Schwartz, Supt., Bureau of Construction. 

——Director McCandless, of the Bureau of Bridges, 
estimates that about $50,000 will be used in repairing 
bridges during 1903. 

The Pittsburgh, Carnegie & Western will build a 
bridge over the Allegheny River from a point 75 ft. east 
from the corner of Fourth street and Duquesne Way, for 
the Wabash extension through Pittsburgh to Allegheny. 

—The Government Engineers have recommended to the 
War Department that the Union street bridge over the 
Allegheny River be raised to give more clearance for 
boats on the river. Local reports state that the bridge 
will be rebuilt. 

——The Baltimore & Ohio will remove the grade cross- 
ings between Glenwood and Braddock, five miles. 

——Reported that the Pennsylvania R. R. contemplates 
improvements at East Liberty. which include a steel via- 
duet over Silver Lake; also a bridge over the Allegheny 

River, either at Brilliant Station or Forty-third street. 

——Viewers appointed to inquire into the necessity of 
new bridges over certain streams, have reported to the 

Court of Quarter Sessions in favor of these bridges: Over 

Robinson’s Run, Collier Township; over Deer Creek, Rich- 

— Township, and over Miller’s Run, LaFayette Town- 

ship. 

———The Pennsylvania Railroad will build a new bridge 
across the back channel of the Allegheny River at Herrs 
Island, in order to connect with the new stock yards on 
the island. 

POTTSTOWN.—Two new bridges will be built in Rucks 
County—one over the West Branch of Perkiomen Creek, in 
Washington Township, the other over Perkiomen Creek, in 
Hereford, both to be steel. 

——The Warwick Tron & Steel Co. will erect a bridge 
over the river opposite its plant for its own use. 

READING.—The city is considering building a bridge over 
the Schuylkill from the foot of Sixth street. It will be 
about 510 ft. long. 

———The Philadelphia & Reading and the United Trac- 
tion Co. will build & bridge over the former’s tracks at 
Front street. Probab'e cost, $40,000. Contract for south 
approach let. S. S. Hoff. Engineer. 

——-A bridge, to cost about $85,000. will be built over 
the Philadelphia & Reading track at Spring street. 

—The county has $20,000 of bridge work in contem- 
plation. Some contracts are to be let soon, 

SANATOGA.—A bridge is proposed over the Schuylkill in 
this vicinity. The cost will be $30,000, half to be paid by 
each county. Nothing decided. 

SCOTTDALE.—A_ 60-ft. bridge will be built over Jacob 
Creek. O. G. Chick, Clerk, County Commissioners, Union- 
town, 

SCRANTON.—A bridge is proposed in the Tenth Ward, but 
no plans have been made. Joseph P. Phillips, Engineer. 

A bridge, 116 ft. long and 50 ft. wide, will be built 
over the Lackawanna River at Race street. 

Another bridge will be built over Roaring Brook on 
Ash street. It will be 56 ft. long and 40 ft. wide. 

A subway is proposed under the Lackawanna R. R. 
tracks at Washington avenue. Another is proposed at 
Meridian street. 

Plans are being made by the Bureau of Engineering 
to widen Hampton street and build a bridge over the Lack- 
awanna tracks. 

STEELTON.-—The Steelton & New Cumberland Bridge Co. 
will build a bridge over the Susquehanna, 

STROUDSBURG.—A_ bridge is proposed over Broadhead 
Creek, but nothing is decided. 

SUNBURY.—A bridge may be built over the Susquehanna 
here. 

TOWANDA.—A 176-ft. bridge, to cost $23,000, is authorized 
by the Grand Jury. 

WATSONTOWN.—The Susquehanna, Bloomsburg & Berwick 
will need some bridges. S. B. Haupt, General Manager. 
WAYNESBURG.—The Green County R. R. (Wabash) will 

need a bridge about 1,000 ft. long over the Monongahela 

River at MeCann’s ferry. A number of smaller bridges 

are to be built and contracts will probably be let about 

April. 

WEST ELIZABETII.—A bill is in Congress authorizing the 
West Flizabeth & Dravosburg Bridge Co. to build a bridge 
over the Monongahela in Allegheny County. 

WHITE HAVEN.—The county proposes to build a bridge 
here, replacing the present structure, at $38,000. 

WILKESBARRE.—tThe Lehigh Valley, the Delaware & Hud- 
son and Jersey Central railroads will be asked by the city 














to join in building a viaduct over their tracks at the foot 
of Butler street. For ten years there has been agitation 
for a bridge from Butler to Pearl streets. - 

—tThe County Commissioners have a number of stone 
arch bridges for which contracts will be let during the 
spring. 

WILLIAMSPORT.—The county officers are considering build- 
ing a bridge over the Susquehanna River at DuBoistown. 
It will be about 1,400 ft. long and cost $90,000. 

A new bridge will be built’ at Barbour’s Mills; an- 

other at Bodine’s. Address the County Commissioners. 

There is a report that a bridge will be built over 

Lycoming Creek. 

——NMcHenry Township has declined to bear its shar«, 
of the cost of erecting an iron bridge over Pine Creek at 

Slate Run, and the bridge may be built at another loca- 


tion. 

The Susquehanna & New York R. R. will build a 
bridge over the Susquehanna River at Willjamsport. Noth- 
ing decided. 

YORK.—A new bridge will be built over Codorus Creek at 
Richland avenue. 











RHODE ISLAND. 

CENTRAL FALLS.—Wm. F. Keene, City Engineer, says 
new steel bridge of two spans, each about 90 ft., will be 
built over Blackstone River from Cross street, Centra! 
Falls, this year. 

PROVIDENCE.—The question of abolishing the grade cross 
ings at Acorn, Grove and Dike streets is under considera 
tion by the Board of Aldermen. It is said the work wil! 
cost $200,000, of which the New Haven road will pay 
$155,000. 

—The City Engineer has made several plans fo: 

bridges and viaducts, but there is no prospect of any of 

the work being done at once. 

The New York, New Haven & Hartford will build a 
bridge over Adelaide avenue, provided the city build the 
abutments, which are estimated to cost $6,000. 

WOONSOCKET.—It is proposed to widen Globe street 
bridge. The work may be done this season. Frank H 
Mills, City Engineer. 

—A _is in Congress authorizing the Charleston 
Suburban & Summerville to build two bridges across the 
Ashley River in Charleston and Dorehester Counties. 

SOUTH CAROLINA, 

COLUMBIA.—The James Island Bridge Co., of James Island, 
has been incorporated to build a toll bridge. The incor 
porators are: W. T. Thompson and J. N. Nathans, Jr. 

CONWAY.—D. T. McNeill, General Manager of the Conway 
& Seashore R. R., says no plans have been decided upon 
for the steel bridge to cross the Waccamaw River at Con 
way; total length, 200 ft. . 

SOUTH DAKOTA. 

CASTLEWOOD.—Bids are wanted April 8 by the County 
Auditor for a steel bridge over Stray Horse Creek, bidders 
to submit plans and specifications. 

CHAMBERLAIN.—A bill is in Congress authorizing a bridge 
over the Missouri River between Chamberlain, Brule Coun- 
ty, and Lyman County, S. Dak. 

The Chicago, Milwaukee & St. Paul will build a 
bridge over the Missouri at Chamberlain. 

OACOMA.—The Lower House of Congress has passed a Dill 
authorizing the Federal R. R. Co. to build a combination 
railroad, wagon and footbridge over the Missouri River 
at Oacoma. 

PIERRE.—Congress has authorized the Duluth, Pierre & 
Black Hills R. R. to build a bridge over the Missouri River 
at Pierre. 

RAPID CITY.—The Federal R. R. will probably let contracts 
soon for the two steel bridges needed on its line. Wm. M. 
Wright, Chief Engineer. 

SIOUX FALLS.—The County Commissioners are considering 
building new bridges across streams in Edison, Red Rock, 
Clear Lake and Humboldt Townships. 

YANK'TON.—The Yankton, Norfolk & Southern will soon let 
a contract for a bridge to cross the Missouri. River. 


TENNESSEE. 


The Harriman Southern Ry., according to an act 

of Congress, will build a bridge over the Tennessee River. 

The Tennessee Central will build a_ bridge over 
Emory River near Harriman. 

BUTLER.—Bids will be wanted early in the spring for a 
steel bridge 190 ft. long to cross Watauga River. L. B. 
Moreley, County Clerk, Mountain City. 

CARTHAGE.—The lower House of Congress has passed a 
bill authorizing a bridge across the Cumberland River, at 
or near Carthage. ; 

The County Court is considering for the proposed 
bridge over Cumberland River at‘this place. The cost 
will reach $60,000, and the town of Carthage is to pay 
one-fourth. 

HARRIMAN.—About $100,000 will 
three bridges in the county. 

ITUNTSVILLE.—Congress has passed a bill authorizing a 
railroad and highway bridge over the Tennessee River near 
Hobb’s Island. The Louisville & Nashville is said to be 
interested. 

KINGSTON.—Roane County is considering building a bridge 
over Tennessee River near Kingston. A _ bridge is also 
proposed over Clinch River at Emory Ferry, the two 
structures to cost $125,000. 

KNOXVILLE.—The County Court of Granger County will 
build a bridge over Holston River. 

The Department of Public Works of Knoxville will 
let contracts in April for a steel bridge 600 ft. long 
over some railroad tracks. 

MEMPHIS.—Mr. Gould, President of the Missouri Pacific. 
some months ago said that his company proposes to build 
another bridge over the Mississippi at Memphis. 

NASITVILLE.—Bids_ will be received by the committee of 
which R. D. Marshall is a member, March 16, for a steel 
bridge at Lickton. 

RIVERSIDE.—It is said a drawbridge will be built over 
the Coldwater by the Yazoo & Mississippi Valley R. R. 
SAVANNAH.—Hardin County will build four steel bridges 
this year, and will let the contracts on April 6, but bids 
must be submitted during March. Total cost, $10,000. 

Address A. A. Watson. 

SWEETWATER.—A combination bridge will be built over 
Sweetwater Creek. Address James May, this place. 

WAVERLY.—Bids are wanted April 1, for a steel bridge 
450 ft. long over Duck River. Estimate, $10,000. John 
E. Pullen, Chairman of Committee. 

WINCHESTER.—A steel bridge will be built over Rock 
Creek by the county. Address Frank L. Lynch, County 


Judge. 
TEXAS. 

AMARILLO.—Some bridge work may be done by the county 
soon. 

AUSTIN.—The Granger, Georgetown, Austin & San An- 
tonio, an extension of the Missouri, Kansas & Texas, will 
bridge the Colorado River at a point about three miles 
below Austin. 

BRENHAM.—The Commissioners of Washington County are 
considering building a bridge over New Year’s Creek. 
CLEBURNE.—The Railroad Commission has ordered a bridge 
where the Trinity & Brazos Valley crosses the tracks of 

the Gulf, Colorado & Santa Fe at Cleburne. 

DALLAS.—The Dallas, Cleburne & Southwestern R. R. will 
need a steel bridge over Trinity River. H. A. Genung,. 
Cleburne, Texas, is Chief Engineer. 

EAGLE PASS.—The Porfirio Diaz & Eagle Pass Bridge «< 
has been incorporated, with $100,000 capital, to brid: 
the Rio Grande at Eagle Pass into Ciudad Porfirio Di«z. 
Mexico. The incorporators are the same as those of ‘‘ie 
Laredo Bridge Co., mentioned under Laredo, in addition 
to Wm. Hillis, of Eagle Pass. 

EL PASO.—The El Paso & Juarez Traction Co., of El Paso. 
will build a bridge over the Rio Grande between ‘¢ 
places named, 
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PROTECTUS ANTI-CORROSIVE 
COMPOSITION 


Protectus Anti-Corrosive Com- 
position is the first coat, or filler, 
for metal ships’ bottoms, it abso- 
lutely preserves the metal against 
rust and corrosion, sets to a dur- 
able, elastic coating, dries quickly 
and resists the action of salt 
water of any saturation. 


PROTECTUS ANTI-FOULING 
COMPOSITION 


Protectus Anti-Fouling Com- 
position is the second coat for 
metal ships’ bottoms and is abso- 
lutely guaranteed to protect metal 
from sea growth and barnacles; 
salt water absolutely will not 
affect it. 


PROTECTUS STEAMSHIP BLACK 
PROTECTUS STEAMSHIP RED 
PROTECTUS BOILER and STACK PAINT 
PROTECTUS DECK PAINT 


These articles are the very best 
of their kind that can be manu- 
factured, they contain no vege- 
table oils, they expand and con- 
tract with the temperature, are 
unaffected by atmospheric gases, 
heat or cold; they are impervious 
to moisture and will not absorb 
or impart oxygen; they effectu- 
ally protect metal against rust 
and corrosion and wood from de- 
cay; they are not affected by salt 
water. 








No other paint which you have ever 
used endures on wood and prevents 

















rust in steel. 


istic of vegetable and animal oils. 
fumes, or sulphur from coal. 


underframes and locomotives. 





Protectus Paints are in general 
use. The leading railroad and 
steamship companies, bridge build- 
ers, architects and others are 
specifying them wherever protec- 
tion against rust and corrosion 
is desired. 


PROFECTUS COPPER PAINT 


Protectus Copper Paint is for 
use on wooden ships’ bottoms; it 


absolutely protects against all sea - 


growth, barnacles and the teredo. 
Ship bottoms coated with Pro- 
tectus ° Copper Paint have a 


very smooth finish. 


PROTECTUS INSULATING 
PAINT 


Protectus Insulating Paint is 
a material which furnishes an ef- 
fective insulation for all general 
purposes, black in color and ap- 
plied like ordinary paint; it is 
also made like a varnish for the 
covering of Armature and Field 
coils. It dries with a hard lus- 
trous finish resembling enamel, it 
does not crack, is not affected by 
heat or cold, acids or gases and is 


impervious to moisture. 


Protectus Marine Compositions 
and Insulating Paints are uwun- 
equalled and give universal satis- 
faction; they are made in colors 
and furnished in quantities as de- 
sired. 

Reference to many users can 


be furnished upon application. 


PROTECTUS is absolute, its base is a mineral oil. It dries without any fine cracks, which are character- 
PROTECTUS is an air-tight envelope that prevents corrosion from moisture, gas, smoke, ammonia and acid 
PROTECTUS is the only covering which preserves and makes safe steel buildings, roofs, bridges, cars, 


PROTECTUS is the most enduring, economical and beautiful covering for wooden structures. 
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CHICAGO 
BRIDGE.” IRON 
COMPANY. 


HORACE E. HORTON, Proprietor 











Office and Works, Throop and {05th Streets 











pin CHICAGO, ILL. 


Sree. Water Tower For C., B. & Q. Ry. at Pactric June., LA. Cap, 
GAL. HEIGHT, 45 FT. 


STEEL WATER TOWERS 
BRIDGES, BUILDINGS 


FOR ALL KINDS OF RAILROAD SERVICE 
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'A BURNING QUESTION 
SETTLED WITHOUT ARGUMENT 


PUT TO THE TEST AND 
FOUND SUFFICIENT 
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Before Starting. 








THESE PHOTOGRAPHS WERE TAKEN 
AT A PUBLIC FIRE TEST GIVEN Nineteen Minutes After Starting. 


BY THIS COMPANY AT THE SUGGES- 
TION, AND WITH PERMISSION OF 
MEssrRS. SwiFT & CO., AT THE UNION 
STOCK YARDS, FEBRUARY 2D, 1901. READY FOR USE. 
MADE OF LINSEED OIL 

AND STANDARD PAINT 

PIGMENTS, ANY COLOR. 


ECONOMY IN THEIR USE. 



































Twelve Minutes After Starting. 








WE ARE WILLING TO ANSWER 
QUESTIONS. 











Thirty-two Minutes After Starting. 





National Fire Proof Paint Co. 


40 Dearborn St., Chicago, III. 


Plant at Joliet, III. 
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Sane tS. 
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GRANBURY. 
Hood County, at a cost of $12,500. 
ner. 

HILLSBORO.—The Trinity & Brazos Valley R. R. will 
build a bridge over the Missouri, Kansas & Texas. 

The county has voted to issue $40,000 of bonds 
for rebuilding bridges and repairing roads. 

The question of building a new bridge at the foot 
of Main street across the bayou and connecting with the 
Fifth Ward, is again under consideration. There is also 
talk of rebuilding several other bridges in this city—one 
in particular the San Jacinto street bridge. , 

HOUSTON.—The New York, Texas & Mexican Ry. will need 
a bridge over the Colorado River, to consist of 5,000 ft. 
of trestle and a 250-ft. span. 

sAREDO.—The Laredo Bridge Co. has been incorporated, 
with $150,000 capital, to build a bridge over the Rio 

Grande, between Laredo and Neuvo Laredo, Mexico. 
Among the incorporators are: James B. Van Woert, Geo. 
M. Van Hoern, of New York City, and James J. Beretta, 
of Laredo. (See Eagle Pass.) 

MARSHALL.—-Geo. T. Walker, Purchasing Agent, Texas 
‘Southern Ry., will want bids May 1 for building an iron 
bridge 150 ft. long. . : 

MORGAN CITY.—The Southern Pacific proposes to build a 
new bridge over berwick tav The new structure is to 
be of steel and consist of six spans each 230 ft. long, 
and one draw span of 270 ft., making the total length 
1,650 ft. 

SAN ANTONIO.—A viaduct will probably be built on Duval 
street at Walnut. 

The Southern Pacific has submitted plans to the 
Council for a viaduct which, it is said, will cost $40,000. 

WACO.—A bridge on Fourteenth street and Cleveland ave- 
nue is under consideration. The City Engineer is mak- 


ing plans. 
UTAH. 
BRIGHAM.—A steel bridge is proposed over Cottonwood 
Creek. Address A. W. Valentine. 
OGDEN.—-The Mayor has suggested that a viaduct be built 
over Twenty-fourth street at the railroad tracks. Cost, 
$75,000. 


A bridge will be built over Brazos River by 
Address K. H. Fau:k 


VERMONT. 

MONTPELIER.--It is reported that the city will build a 

bridge over Winooski River. 
VIRGINIA. 

BERKELEY.—-The Norfolk, Portsmouth & Newport News 
Consolidated Ry. will build a bridge over Piscara Creek. 

BERRYVILLE.—-Plans, with specifications, ete., are asked 
of engineers for the proposed bridges at Castleman's and 
Berry ferries, over Shenandoah River. The cost is esti- 
mated at $40,000. 8S. M. Cormick, Deputy Clerk; Jonn 
M. Gibson, Engineer. 

CASTOR.—-A bridge is proposed here. 

CLARKSVILLE.—A_ bridge will be built over the Roanoke 
River. Address J. W. Maxcy. 

FRONT ROYAL.-—The Board of Supervisors of Warren 
County are considering building a 540-ft. steel bridge over 
the Shenandoah River. The kind of bridge to be built is 
not decided. T. V. Leach, County Clerk. 

GRUNDY.—A bridge 150 ft. long will be built over State 
Creek by the county. 

LURAY.-—There is a bill in the State Legislature authorizing 
Page County to issue bonds to build a bridge over Shenan- 
doah River. 

MADISON.—-A large steel bridge will be built over Robin- 
son River by the Commissioners of Madison County, but 
no committee has yet been appointed to receive the bids. 

NORFOLK.—-The Chesapeake Transit Co. proposes to build 
a viaduct about 2,100 ft. long across Lynnhaven River on 
the road to Cape Henry, Va. 

-The Elizabeth Park & Land Co. has in contempla- 
tion a drawbridge over Broad Creek. Probable length, 
tt. 


1,000 
——The Norfolk Electric Ry. & Light Co. will build 
a bridge over Elizabeth River. . 

—R. Lancaster Williams, of Richmond, is interested 
in a bridge to be built over Elizabeth River to Berkeley. 
PrORTSMOUTH.—Plans have been made for the concrete 
and steel bridge to be built over Guthrie Creek branch of 
Elizabeth River by the Government. The estimated cost 
is $5,000, and Fred. Thompson, Engineer in Charge, De- 
partment of Yards and Docks, Navy Yard, can give fur- 

ther information. 
RICHMOND.—The Citizens’ Rapid Transit Co. proposes to 
build a large steel viaduct. Address P. B. Shield. 

- The Richmond Power & Electric Co. proposes to 
build its own bridge over James River. A recent report 
is that this company and the other trolley lines in this 
vicinity have passed into the control of Frank J. Gould, 
and that other bridges may be built. Plans made. 

WINGINA.——Buckingham and Nelson Counties, Virginia, 
have asked the Chesapeake & Ohio to contribute towards 
building a bridge across the James River at Wingina, to 


which the railroad has replied that it will contribute 
after the bridge had been started or completed. 
WASHINGTON. 
NORTIL YAKIMA.—-A_ steel bridge will be built over 


Natchez River, two miles north of this city. 
SEATTLE.—A bridge is proposed at Railroad avenue from 
road to University street. Estimate, $44, : 

The Northern Pacific will build an overhead bridge 
on Valley street, in Argo. It will be a steel structure 
about 600 ft. long. 

SPOKANE.—A new bridge will be built over Latah Creek 
by the city. Estimate, $12,000. 

The Northern Pacific will build a new steel via- 
duct over Washington street. It has made plans for a 
subway at Sprague avenue, and for an overhead bridge 
at Division street. 

A new bridge will be built over Walla Walla River. 
It will be 800 ft. long. Address City Engineer A. F. Gill. 


The Washington Water Power Co. will build a 
double track steel bridge over Spokane River at Post 


street 

The City Engineer is making plans for a combina- 
tion bridge over Hangman Creek. Cost, $90,000. 

TACOMA.—The city has ordered new bids asked for bridge 
work not to exceed in cost $7,500. 

The Public Works Department is about to let a 
contract to build a bridge to cross the Edison trunk line 
sewer over the gulch near the city reservoir. 

VANCOUVER.—A Dill is in Congress authorizing the Wash- 
ington & Oregon Ry. to build a bridge over Columbia 
River. 

WEST VIRGINIA. 

BENWOOD.—-The Bellaire, Benwood & Wheeling Bridge 
Co. wants bids March 31 for its bridge over the Ohio River. 
It will be a cantilever, 2.650 f% long. James II. MeCrady, 
President, 301 Sixth street, Braddock, Da. 

GLEN JEAN.--Address Thomas Nichol at this place in re- 
gard to contemplated bridge work in the near future. 
GRANTSVILLE.—Bids are wanted on the first Monday in 
April, by the County Court, for a bridge over Little Kana- 

wha River. 

HENDRICKS. —The 
reported chartered, 
build a toll bridge. 
interested. 

MARTINSBURG. 
templated. The county wants suggestions. 
L. Bender, County Clerk. 

MORGANTOWN.—The Central R. R. of West Virginia will 
build a railroad, highway and trolley line bridge over 
the Monongahela River and the Baltimore & Ohio R. R. 
The elevation will be about 51 ft. above low-water mark 
and the bridge will probably be about 700 ft. long, con- 
sisting of about two deck or two through spans, the chan- 
nel span to be about 280 ft. or 285 ft. The other spans 


Brooklyn Heights Toll Bridge Co. is 
with $2,000 preliminary capital, to 
C. D. Gillespie and James Craven are 


A steel bridge about 160 ft. long is con- 
Address I. 


to be about 200 ft. or less. Geo. C. Sturgiss, President. 
The South Morgantown Bridge & Improvement Co. 
will build some bridges. 








PARKERSBURG.—-The Little Kanawha R. R. contemplates 
building a bridge over the Ohio at Parkersburg. Con- 
tracts are apt to be let soon. The channel span is to be 
650 ft. J. T. Blair, President. 

———There is another project for a bridge over the 
Ohio at Parkersburg. Particulars not available. 

WHEELING.—-A bridge is proposed at Elm Grove to reach 
the plant of the Wheeling Mold, Heating, Ventilating & 
Foundry Co. 

——The Little Kanawha R. R. will build a bridge over 
Little Kanawlya’ River. 

WISCONSIN. 

ABBOTSFORD.—A bridge will be built over Prairie River 
at First street. 

APPLETON.-—Plahs are being made by the City Engineer 
for a concrete bridge at Pacific street. 

ASHLAND.—The St. Clair street bridge will be rebuilt. 

JOHNSTOWN.—Two bridges are proposed in this locality. 
Address T. F. Monty, Chairman of the Bridge Commit- 
tee, Sterling, Wis., and R. B. Phillips, Hilbig P. 

KENOSHA.—A new steel bridgé will be built over the 
West Middle street crossing of Pike River. 

———Plans dre being made by the City Engineer for a 
steel bridge to replace the Middle street structure. Esti- 
mate, $12,000. 

LA CROSSE.—A_ bridge is proposed over the Mississippi 
River by the city. 

———tThe Chicago, Milwaukee & St. Paul will build a 
viaduct over the tracks on Rose street. 

_-——The Chicago, Burlington & Quincy will spend about 
$500,000 in improving the Northern. Division. The work 
will include new bridges over the St. Croix and Black 
rivers and a new viaduct at La Crosse. 

LEWISTON.—The town will build a steel bridge over Big 
Slough, eight miles northeast of Portage. 

MEDFORD.—Contracts will be let during June for bridge 
work needed in this county. Wm. Martin, County Clerk. 

MILWAUKEBE.—Bids are wanted soon for the bascule 
bridge at West Water street. 

—— $150,000 of bonds have been sold for the Jones 
Island bridge. Bids on construction will soon be wanted. 

—— A viaduct is proposed at Sixth street across the 
Menominee valley to First avenue. Other viaducts over 
the Menominee valley are at Washington avenue and at 
Racine street. It is expected that definite arrangements 
yal be made soon to build the Kinnickinnic avenue via- 
duct. 

The Board of Public Works will proceed with 

building the Twenty-seventh street viaduct as soon as the 

funds from the $100,000 bond issue are available. There 
have been numerous plans for viaducts over the Menomi- 
nee valley, and no decision has been reached as to which 
shall be built. 

A new bridge is proposed over Milwaukee River at 

Clarke or *Wright street. Probable cost, $125,000. 

—— A bascule bridge is proposed between Cedar and 
Biddle streets. 

—— Bids may be wanted soon by the Chicago & North 
Western for a* bridge under Bartlett street. 

OSHKOSH.—A drawbridge is proposed over 
Nothing decided. 

The Chicago, Milwaukee & St. Paul and the Wis- 
consin Central propose to build a joint bridge over Fox 
River. Nothing decided. 

PLYMOUTH.—Bids are wanted March 25. by 
Board for building four stone and steel bridges. 
Salsbury, Chairman. 

PORTAGE.—The town of Lewiston will build a steel bridge 
over the Big Slough. The county will pay half of the 
cost. O. C. Cushman, of Lewiston, is Chairman of the 
Board of Supervisors. C. E. Corning is County Surveyor. 

RACINE..Bridge work to the extent of $60,000 is pro- 
posed here, but the bond issue to authorize the work was 
defeated at the last election. 

The Chicago & North Western 
double tracking its bridge at Racine. 
WEST KEWAUNEER.—A bridge is proposed over Kewaunee 
River in the town of West Kewaunee. Address Joseph 

Mohlberg, Chairman of the town. 

WHEATLAND.—The towns of Wheatland and Burlington 
will build a steel bridge over Fox River on the town line. 
A. R. Carnwell can give information. 

WYOMING. 

——e —A wagon bridge is proposed over Platte 
River. 

RAWLINS.—Contracts for bridge work will be let early in 
June. H. B. Jenkins, Clerk. 


Canada. 

AMHERSTBURG, ONT.—The Lake Erie & Detroit River Ry. 
proposes to put a bridge over Niagara River on a proposed 
extension. 

BARKWAY, ONT.—It is said that a steel bridge over Buck 
River is proposed near Housey’s Rapids. 

BARRIE, ONT.—The County Council has instructed R. H. 
Gibson to make plans for the North River bridge. 

BATH. N. B.—Charles FE. Gallagher, of Bath, is interested 
in The Bath Bridge Company, to build a bridge across 
the St. John River at Bath. 

BRANDON, MAN.—The Canadian Pacific, it is said, will 
build a $25,000 overhead steel bridge between Highth and 
Ninth streets. 

BROCKVILLE, ONT.—The Brockville, Westport and Sault 
Ste. Marie Ry. proposes rebuilding two bridges in the 
Brockville yard, and an iron bridge over Lyn Creek. E. A. 
Geiger, Superintendent of the Line, Brockville, Ont., has 
charge of the work. 

CALEDONIA, ONT.—The Hamilton & Caledonia Ry. (elec- 
tric) proposes to construct a subway under the Grand 
Trunk Ry. at Caledonia; a subway under the Michigan 
Central road, at Deans Station; an overhead bridge across 
the Grand Trunk Ry., at Cayuga, and to widen and 
strengthen the highway bridge over the Grand River, at 
Cayuga. J. W. Tyrrell, Hamilton, Ont.. is engineer in 
charge of the work, and expects to be in a position to 
place the contracts at an early date. 

CHATHAM, ONT.—Bids are wanted March 26 by A. Mc- 
Arthur, Township Clerk, for a drawbridge over River 
Sydenham in the village of Tupperville. 

CONNOR, N. B.—The Quebec & New Brunswick Ry. is ask- 
ing power to bridge the St. John River at or near Con- 
nor’s. The river at this point is the International 
boundary between the United States and Canada, or to 
be more definite, between the State of Maine and the 
Province of New Brunswick. Permission must also be 
had from Congress. John Costigan, Pres., Ottawa, Ont. 

DESERONTO, ONT.—The Bay of Quinte Ry. will bridge 
the Bay of Quinte with a truss structure 2,100 ft. long, 
for which the plans are not yet made. 

EDMONTON.—The Canadian Northern Ry. will build several 
bridges on its line from Grand View, Man., to Edmonton, 
the most important of which are those crossing the south 
and north branches of the Saskatchewan River. One will 
be over a mile long. T. H. McLeod, Winnipeg, is Chief 
Engineer. 

FORT WILLIAM, ONT.—The Canadian Pacific Ry. has let 
a contract for grading a second track between Fort Will- 
iam and Rat Portage, 293.5 miles. There are a number of 
bridges to be widened and renewed on the work. 

FREDERICTON, N. B.—The Provincial Department of Pub- 
lie Works is having plans made for some bridges, for 
which bids may soon be asked. 

GRAND FORKS, B. C.—The Vancouver, Victoria & Eastern 
Ry. will build a steel bridge near the Grandy smelter, on 
its extension from Greenwood to Phoenix, B. C. TT. J. 
Kennedy, @. F., Grand Forks, B. C., Chief Engineer. 

HALIFAX, N. S.—The plans for the projected Nova Scotia 
Eastern Ry. from Halifax to the Strait of Canso provide 
for the construction of a steel bridge across the Nar- 
rows, between Halifax and Dartmouth, N. S., to cost 
$300,000 to $400,000. Hon. J. R. Stratton, Provincial 
Secretary of Ontario, Peterboro, Ont., is President of the 
company. (See also Sydney, N. S 
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HAMILTON, ONT.—The agreement between the City Coun- 
cil and the Grand Trunk respecting the closing up of 
some streets has been ratified by the Council. The terms 
of settlement include the erection of three bridges at the 
joint cost of the railroad and the city. 

KINGSTON, ONT.—A subway has been ordered built under 
the Grand Trunk Ry. on the boundary between Kingston 
city and ——- by the Railway Committee of the Privy 
Council. The city and township will provide the ap- 
proaches and the Grand Trunk Ry. will provide the sub- 
way; the whole cost is estimated at $30,000. 

LAMBERTON, ONT.—The Toronto & Suburban Electric Ry. 
may build a new bridge over Humber River. - 

MONTREAL, QUE.—The_ Montreal-Longueuil Bridge Co., 
through Jules Allard, Solicitor, of Montreal, is making 
application to build a bridge over the St. Lawrence River 
to connect Montreal and Longueuil, Que. This is the 
second application for bridge privileges over the St. Law- 
rence from Montreal that will be dealt with by the Do- 
minion Parliament next session. In 1902 there were 
three or more applications, none of which were passed, 
but the Montreal Subway Co. was incorporated to con- 
struct a tunnel between the points named. 

The Montreal Bridge Co., which has given a con- 
tract to the Atlas Construction Co. (Snare & Triest, New 
York) for its proposed bridge over the St. Lawrence, has 
asked Parliament to give it further time to finish the 
work. It will be a cantilever, 1,260 ft. long. 

MONTREAL, QUE.-—Arrangements have been completed be- 
tween the Canadian Pacific Ry., the Montreal Street Ry. 
and the Montreal City Council for the construction of a 
subway on St. Denis street, ata cost of $60,000. 

NAPANEE, ONT.—The Bay of Quinte Ry. are conferring 
with the Grand Trunk Ry. with a view of constructing a 
bridge under the latter company’s line at Napanee, in or- 
der to meet the objection of the Railway Committee of the 
Privy Council to sanctioning a level crossing. 

NEW GLASGOW, N. S.—The Egerton Tramway Co. pro- 
poses to replace the bridge over the river with a heavy 
steel one. N. H. Flaherty, New Glasgow, N. S., represents 
the company. ‘ 

OTTAWA, ONT.—In regard to the Canadian Government 
rebuilding, strengthening or otherwise improving the 
bridges on the Intercolonial Ry., between Montreal and 
Levis, we are told that this work is in contemplation, 
and something may be done this year. 

——tThe city is considering ordering the Canada At- 
lantic, the Canadian Pacific and the Ottawa Electric R. 
R., to assist in paying the cost of widening the Somerset 
street bridge, which will be made 24 ft. wider. 

——Carleton County Council will erect a steel and 
concrete bridge over the Jock River, at Marlborough. J. 
B. Lewis, Ottawa, Ont., is Engineer. 

The Minister of Railways and Canals is having 

plans prepared for a steel bridge across the Rideau Canal 

at the foot of Concession street: cost, $12,000. 

The Ottawa, Brockville & St. Lawrence Ry. will 
require several bridges on its projected line. The largest 
will be across the Rideau River. E. J. Walsh, of Ottawa, 
may be addressed. 

—~——The Canadian Pacific Ry. is considering adding an- 
other pier to the Interprovincial bridge at Ottawa, in order 
to make an approach from its Sussex street station. 

——The Carleton County Council] is asking bids for the 
superstructure of the Marlborough Creek bridge. Tenders 
for a truss bridge were recently asked, but alterations have 
been made in the plans. 

PETROLIA, ONT.—The Town Council proposes erecting a 
bridge over Bear Creek, Petrolia. Mr. Bell, C. E., St. 
Thomas, Ont., has charge of the work. 

PORTAGE LA PRAIRIE, MAN.—The Government has 
agreed to bear one-third of the cost of building a new 
bridge over the Assinniboine River. 

SAULT STE. MARIE, ONT.—-The St. Mary River Bridge 
Co. has been incorporated by Messrs. Hugh Blain, William 
George Francis, Newtown W. Rowell, William Morris, 
George H. Parks and Joseph Parkins Thompson, of To- 
ronto. Before being allowed to build, the company will 
be required to secure permission from the United States 
to build on that side of the river. The office is in To 
ronto. 

ST. JOHN, N. B.—The Government may build a new bridge 
over the St. John River, replacing the present structure; 
cost, $500,000. 

SYDNEY, N. S.—J. A. L. Waddell, Consulting Engineer of 
Kansas City. Mo., has been engaged to take charge of 
the proposed bridge over the Straits of Canso, between 
Cape Breton and the mainland of Nova Scotia. The 
bridge will be a cantilever, with a span of 1,800 feet. 
and will have a height of 58 feet clear above high water. 
The bridge will span the Strait between Port Hastings. 
on the Cape Breton side, and Cape Porcupine on the 
Nova Scotian shore, a distance of 2,800 feet. The bridge 
is designed for double tracking. The Strait of Canso 
Bridge Co. has been incorporated. R. J. Reed, principal 
promoter. a 

TORONTO, ONT.-—A bridge is proposed over Keatings Chan- 
nel. 

——A steel bridge will be built over the Don River ai 
Thornhill to replace a combination structure. Address the 
County Commissioners. , 

A footbridge is proposed at Lansdowne avenue. 

The Glen road bridge at Rosedale, a suburb of ‘To 

ronto, is to be rebuilt by York Township under the local 

improvement act. It is a long structure and was -con- 
demned last year. W. A. Clark, 108 Cictoria street, is the 

Township Clerk, Post Office, Eglinton, Ont. . 

The Toronto & Mimico Ry. has been granted permis 

sion to erect a bridge over the creek separating York and 

Peel Counties, on the extension of its line to Oakville. 

S. H. Keating, Manager of the Toronto Ry., may be ad- 

dressed. 

A Government Engineer will inspect the site for a 
proposed bridge at Yonge street. Address the City Engi- 
neer. 

TRURO, N. S.—The North Colchester Ry., on which con 
struction will be commenced this spring, will require three 
bridges to carry it across the North River. P. S. Archi 
bald. C. E., Moncton, N. B., has been engaged as Consult 
ing Engineer by the Midland Ry. of Nova Scotia, in con 
nection with this work. 

TUPPERVILLE.—Bids are wanted March 26, by A. McAr 
thur, Township Clerk, with office in the city of Chatham. 
for a steel drawbridge over River Sydenham. 

WALKERVILLE, ONT.—Two bridges are to be built on 
the London & Port Stanley Div., Lake Erie & Detroit 
River R. R. Owen McKay, Engineer. 

WHYCOCOMAGH, N. S.—The Dominion Department of 
Public Works has been considering the advisability of 
building a bridge across the channel leading from St. 
Patrick’s Channel to Whycocomagh Bay, Victoria County. 
A. Drysdale, Commissioner at Halifax. 

WINNIPEG, MAN.—The Canadian Pacific Ry. is consider- 
ing the advisability of placing new steel bridges over the 
Souris River _at Monteith and Treesbank, and over the 
Assinniboine River at Headingley, but nothing definite has 
been decided. 

The Canadian Northern Ry. has in contemplation 

a bridge over the Assinniboine River at Winnipeg, so as 

to run trains direct in and out of its proposed new sta- 

tion. 


























A bridge will be built by the Dominion Govern 
ment over Red River in the Municipality of Montcalm. 
A subway is proposed under the Canadian Pacific 
tracks at Point Douglas. Address the City Engineer. 


Mexico. 

CHIHUAHUA.—tLorenzo J. Arrelano is said to have con 
cessions to build steel bridges over Parral River, near 
Chihuahua. 

NEUVO LAREDO.—See Laredo, Texas. 

PORFIRIO DIAZ.—See Eagle Pass, Texas. 

PRESIDIO DEL NORTE.—According to the preliminar: 
survey for the Kansas City, Mexico & Orient, the roa’ 
will cross the Rio Grande at or near this villege. The 
road will also need bridges over the Colorado Concho and 
Pecos Rivers. (See Kansas City, Mo.) 
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